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GEPY? OF NEW YORK 
OFFICE OF THE © 


PRESIDENT OF THE BOROUGH OF QUEENS 


Long Island City, November 26, 1919. 


HONORABLE JoHN F. Hytan, Mayor, 
The City of New York. 


SIR: 
In compliance with the provisions of the Charter of The City of New 


York, I submit herewith a report showing the operations of the various 
departments under my supervision for the year ended December 31, 1918. 


Yours very truly, 


MAURICE E. CONNOLLY, 
President of the Borough of Queens. 
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OFFICIALS OF THE 
BOROUGH OF QUEENS, 1918 
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SDEGHELALY OF LE: EXOT 11 © |p tee ee pea ee eal ee es JOSEPH FLANAGAN 
Assistant Commissionerio} Payolic Wir hSiae ss eee eee W. AuGusTuUS SHIPLEY 
STATA AISA TELAT A ONY Ea PIO NR ee et hte G. HowLanp LEAVITT 
SUPELINLENGENL Of SCWCN Sse eee ene ee ee Joun R. HiGGiIns 
Superintendent OF SWechi Clea 1111 cures eens ieee ane een DANIEL EHNTHOLT 
Superintendent of Public Buildings and Offices .........------------------------- JOSEPH SULLIVAN 
Superintendent of Building Construction and Alteration .........--.---- Joun W. Moore 

EM oineeratity) CHAP Se: Of C.ON SLTILCLt OTL tee nee ee JAMES RICE 

Engineer in Charge of Topographical Bureau. __.........---------02-----0-------- CHARLES U. POWELL 


THEACLDY. OF NEWAYORK 
OFFICE OF THE 
PRESIDENT OF THE BOROUGH OF QUEENS 


Maurice E. Connoiiy, President 


The Charter of The City of New York provides that the President of 
the Borough shall submit to the Mayor, annually, a report showing the 
operations of the various departments under his supervision. A summarized 
report for the year ended December 31, 1918, is herewith transmitted. 

The City of New York is divided into five boroughs for the purpose of 
administering the functions of municipal government that are local in 
character. The Borough of Queens consists of the territory known as 
Queens County and the electors thereof elect a President for a term of four 
years. By virtue of his office the President is a member of the local boards 
of every district of local improvement in his borough and is chairman thereof. 
The President is also a member of the Board of Estimate and Apportion- 
ment and a member of the Board of Aldermen. The President has control 
of regulating, grading, curbing, flagging and guttering of streets and laying 
of crosswalks, of constructing and repairing public roads, of paving, repav- 
ing, resurfacing and repairing of all streets, and of the relaying of all pave- 
ment; of the laying of surface railroad tracks, the filling of sunken Icts, 
fencing of vacant lots, digging down lots, licensing vaults under sidewalks, 
removal of encumbrances, the issue of permits to use or open the streets. 
He has control of the construction and maintenance of all bridges and tun- 
nels except such bridges as cross navigable streams; the construction and 
supervision of sewers, of the construction, repairs, cleaning and maintenance 
of public buildings (except schoolhouses, almshouses, penitentiaries and fire 
and police station houses), of the care and cleaning of all offices occupied 
for public use; of the location, establishment, care, erection and mainten- 
ance of the public baths, and public comfort stations; and of the placing 
of all street signs, of the cleaning of the streets, the removal of ashes, street 
sweepings and garbage; of the framing of regulations controlling the use of 
sidewalks and gutters. 

The office of the President of the Borough is divided into eight bureaus, 
each of which performs certain designated functions. These bureaus are: 
(1) Administration, (2) Highways, (3) Engineering Construction, (4) Sewers, 
(5) Street Cleaning, (6) Public Buildings and Offices, (7) T ppcerapuical 
(8) Supervision of Building Construction and Alteration. 
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LocAL BOARDS 


For the purposes of home rule and local improvements the Borough of 
Queens is divided into two districts, called Newtown (Wards 1 and 2) and 
Jamaica (Wards 3, 4 and 5). In each of these districts is a board of local 
improvements known as ‘‘the local board,’”’ entrusted with the powers pre- 
scribed by the Charter. The local boards have jurisdiction over those 
subjects or matters the costs and expenses whereof are a charge upon the 
people or property of the district for local administration within such dis- 
trict. The local board consists of the President of the Borough and each 
member of the Board of Aldermen who represents an Aldermanic district 
within such local improvement district. 
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DIVISION OF AUDIT AND ACCOUNTS 


APPROPRIATIONS 1917 AND PRIOR YEARS 
Cash Balances. at Decius teal Oi. eo eee Sa Ee ee eee ee 


Additions: 
Transters, Adjustments and Reconcilistione = 4.5.2. ee ee 


Total Cash 27sec Fe OS Re ae ie tea en eg 
Less: 
‘Transfer to: General Fitri de ne ne eres renee One eee 


Neét FundsvA vailablentors 19cm tease re eee eee 


Disbursements: 
Amount (net) of Vouchers Registered and Transmitted during 1918._..... 


Cash Balance as at Dec. 31, 1918 


Reserves: 


None. 
Unencumbered Balance asiat)Deeva:ly 1918 meee eee 


APPROPRIATIONS 1917 


Cash Balance as at December 31, 1917 


Additions: 
Cash Deposited During Vear 1918. 590 2 ee $48.15 
Transfer, Adjustments and Reconciliations. .......-.-...----0--0----------- 203.78 
Total Additions During Ghesveatnl OSes eee ee 
Total Cashing seis. Ae tS EA 2 oe OU a dee en 
Less: 


Transfers of Unencumbered Balances, Adjustments and Reconciliations 


Net ‘Cash Avatlableitor eared Ol Sie ee a ee ee 


Disbursements: 


Amount (net) of Vouchers Registered and Transmitted to the Depart- 
ment of Finance, During the Year 1918 : ie 


Gash Balance as:at December 31 1918..6 3 et ee ee 


Reserves: 


For Contracts! iis sare Wally (oi ane See eee ae $624.99 
“ Open MarketiOrders: 2: 2 Eek A ee ee 1,673.03 
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$3,643.41 


6,317.15 


$9,960.56 


1.50 © 


$9,959.06 


3,431.55 


$6,527.51 


$6,527.51 


$98,603.11 


251.93 


$98,855.04 


11,498.48. 


$87,356.56: 


83,421.56: 


$3,935.00: 


2,298.02 


$1,636.98. 


APPROPRIATIONS 1918 


SHOVE Cm MLO WanCe aro UMlaTAdls LO.) sun seer toasted oe gies ce ee ane et $2,351,096.70 
Additions: 
Cache Oepositeds wrt oe OU less ae eee ee ee ea $148.31 
Transfers, Adjustments and Reconciliations... 79,557.43 
Abaya: sae Re bierio aici MO Nea Aa ee sgt se) Se eek Ek Re eee eee 79,705.74 
4 aya (Crating 4 Shs O09 ht IDI oe 2 Oe ee a nee = $2,430,802.44 
Less: 
Transfer of Accruals, Adjustments and Reconciliations... 33,620.51 
Net CacheAvatlaplewtory earel Ol Samet. 27a Pel a $2.397,181.93 
Disbursements: 
Amount (net) of Vouchers Registered and Transmitted to the Depart- 
MientTOl Pinaices uri ee then y Cateincn) 5. Dee ee te Al eee 2,229,785.96 
Cash Balance as at Dec. 31, ES RNAS OE fe AO ee eee $167,395.97 
Reserves: 
Aba remibrcaty at Ol tems ee eer Aes ate ee) Taga i Ee $40,384.24 
SOCKET CU cts ers a aren Br WE OEY Mitre, Whe ee 53,568.51 
SO pensViarket Ordersessesters ote ee es 2 ees 51,903.05 
Motalewesemvestas Or Wes o lawl lis semen eaten. es UBB h eeu 145,855.80 
Winencumbercd Balances at Dec ole lOLSia es see $21,540.17 


SPECIAL REVENUE BONDS 


@ramoaianceracsa yh) CenoumelOn (ie: see whe dL ES ee eee $31,924.35 
Additions: 
Adjustment Authorizations for a/c Code RFM5 (1918).......... $5,525.42 
Adjustment Authorizations for Code RMS (1918)... nee 
Authorizations as per Resolutions of the Board of Estimate 
andepnonMontienis Ocrnine 1 OLS ee ee 378,569.80 
dewall Ave roku ores MONI, SMM Nee ear ot ata. RRR SOLIS are Re ees, cee 384,095.22 
ROTH GA aloe, <i ol eae i SP Pele Se Ne oe ib, Ge Ue a5 ee Oa oR FA $416,019.57 
Less: : 
shransterwAd tiSsuMen tS an Gry CCONCINATIONS©. 0.5.) eres ue 303,000.00 
Net GashrAvatlaile tor 1 Ol Cums mera tee eee a $113,019.57 
Disbursements: 
Amount (net) of Vouchers Registered and Transmitted to the Depart- 
Meu OMrinance Urine 191 Gmeo rs ook ae Te Pete od 58,118.58 
iachmbalanceasiat Wecwol, LOLS seam ee Se ere i es $54,900.99 
Reserves: 
Bora yr leew erste See ete et ee ee ee $17,482.27 
Sm ODE Marketer eran cokers mien wim Me Tie pele, nay Nate 16,303.71 
otatsmeservest2as Ol COmol — LO Saceiuag annene econ eet 33,785.98 
Unencumbered Balance as at Dec. 31, 1918 nn o.nccncooocccc cece ccceeceecc eens $21,115.01 
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CORPORATE STOCK FUNDS 


Cash Balance:asiof December 31,19) 7222 a ee ee eee $1,952,325.58 
Additions: 
Authorizations as per Resolutions of the Board of Estimate 
and Apportionment.During 1918 [oe ee $447,779.48 
Authorizations for Account of Code CFM 9 and CFM 25 
Warping: 1918 2 oes ee oe a ee pe ee 1,091,023.08 
AWoyieu late Vebgutonasy NAcenee MOM ees ee eee 1,538,802.56 
Total Cast rre too oe ee ce CeO Bmw eee ten Lane Ae a $3,491,128.14 
WZeSSs 
Transfers, Rescindments, Adjustments and Reconciliations...............--.----- 108,826.11 
Neti Cash Available: tori) O18 xtecee perenne saree es ee $3,382,302.03 
Disbursements: ; 
Amount (net) of Vouchers, Registered and Transmitted to the Depart- 
ment of Pinance: D ttrine 19 Ee wee eee ee ee ee 2,200,8238.25 
$1,181,478.78 
Reserves: 
Fort (Contfacts 25 Gre 2 aac eecest oe a ere ee $1,188,857.52 
“~ Open MarketOrders ©. on) ease ee 2,854.01 
‘Total Reserves as/ol, Deer3l) [91S sieee a eee eee eee 1,141,711.53 
Unencumbered Balance as at Dec. 31, 1918.___--_-------- $39,767.25 


SPECIAL AND TRUST FUNDS 


Balance'as of Dec ool 1 9 V7 ea es ane eee ee $40,276.57 
Cash Receipts Income from Permits Issued—Amount Deposited with City 
Chamberlain Duririe 11 918 Ss eae ee ee ee ee 41,833.91 
Total Cash Available for 191 Saeeey ee se ee ee ee eee $82,110.48 
Disbursements: 
Amount (net) of Vouchers Registered and Transmitted to the Depart- 
= AMEN TOL AMATI COULD tri LO 1 eee eee ee me ae 39,136.53 
Cash) Balancerastom Deepal sy LO eres eee een eee ene eee $42,973.95 
Reserves: 
For’ Contractsic stoi) sean Seen are 2 2 ee ee $1,454.55 
* “Open Market: Ortlers 20 057s ee eee ee 3,695.38 
<-Retindse(Code:S 0) ia eas a ere ee eee Ce eee 1,427.84 
‘Lotal Reserves asiok Dec; o 1 yl. 0) 8 memes oe aeons eee ee eee eee G 5a 
Unencumbered) Balance as OL ecid sp LO 1G es terrence ene eee $36,396.18 
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PAYROLL DIVISION 


This division is charged with the preparation of all payrolls of the 
department or office of the Borough President, covering some 2,000 em- 
ployees. It records the time reports transmitted to it by the various 
bureaus. All charges are then figured and the schedule line expenditures 
recorded. The time is then transcribed on payroll voucher forms and the 
vouchers forwarded to the Department of Finance. The employees’ pay- 
rolls are prepared semi-monthly for those on an annual basis and weekly 
for those on a per diem basis. Communications pertaining to personal 
service are recorded and filed. A record is kept of all absences and late- 
nesses of per annum employees, which is charged against the time allowance 
or vacation period of each. Duplicate payroll vouchers are registered, 
scheduled and filed. 


DIVISION OF PURCHASE AND STORAGE OF SUPPLIES 


All supplies, equipment and materials are purchased through this divi- 
sion on requisitions submitted by directors of various bureaus, after obtain- 
ing estimates on appropriate specifications from reliable concerns. Open 
market orders are issued to lowest bidders. All payment vouchers are 
prepared in this division. 


CONTRACT AND OPEN MARKET ORDERS ISSUED DurRinG 1918 


Appro- : Cor- Special 
Month Orders _ priation Special porate and Trust Total 

Issued Accounts Revenue Stock Funds 
January........... 342 $16,986.24, ceessnstess $18.40 $385.00 $17,389.64 
Pebrtary ces. 388 SOLA Or eee 19.00 330.00 31,673.67 
March@a == 307 iS AS) a  bpeeiene se 119.90 576.50 18,808.98 
EA iris eee eh 247 PUG Bae 1) gs 9.25 779.00 14,997.83 
IViiciyeeeteees see 328 AA SD IOO ve) 5 teens. 28.00 887.75 45,767.44 
|pete¥e™ 2h. Rae 280 hisWifelenat) -) ees 132.30 555.00 44,673.83 
Clie 165 SOS OUM See. 37.00 604.87 30,886.87 
PAO UStee, tet 220 §2,111.20 131.75 1,205.50 480.00 53,928.45 
September........ 249 38,151.96 5,778.50 310.64 464.25 44,705.35 
Octoper!.—-.5 155 15,711.26 1,470.00 283.50 54.00 17,518.76 
November........ 357 23,907.39 7,582.26 1,664.60 942.37 34,096.62 
Decembet-......... 299 34,054.71 11,865.51 2,429.15 180.00 48 529.37 


Totals........ 3,337 $363,652.81 $26,828.02 $6,257.24 $6,238.74 $402,976.81 


DIVISION OF APPOINTMENTS 


This division prepares the documents necessary to make effective all 
appointments, resignations and other changes in the personal service and 
keeps the official history of individual employees. 
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The following statement shows number of appointments, reassignments, 
reinstatements, transfers, increases in salary, promotions, suspensions and 
discontinuance through deaths, resignations, dismissals and retirement from 


service. 
DIVISION OF APPOINTMENTS 


Permanent: apporatin emit sce veteran cae ee eee eee 60 
Temporaryrap pOuitanen Coase ce a ee eee 47 
Resassignments: 2h) ot eet ah ee eo ie ean eee ce See eee 207 
Reun¢taterrien toute y 5 Osh vee eee ee: ees Lae ee cae ener If 
Departmentaltransterst= 2) Son ee ee eee 60 
Inter-Departmentalitranslerc ssn re ee aly 
Increases ih, salary. stu... eel A ee eee 454 
PromoOtiOnsseig be sabia aoe eS 2a A Chale, or de 41 
Suspensions (laelk: of works) ese scr name Seemann ee eee cee ee 3 
Suspensions (lack of fumes) sss tee ee ee se ee ere 15 
Discontinweds (eatin) ieee eee ee aie ae oe ee ee 43 
Diséontimited (resi cS) iia a ee eee lee ey 50 
Discontantied (dismissed ele a= ate eee eel ces Soe ee 4 
Discontinued (appointments rescinded)... 2 
Discontinueds (Getined rota yeim 1117) eee eee ee Zz, 


DIVISION OF CONTRACTS 


This division prepares advertisements soliciting bids on contract work. 
It tabulates bids received and security deposits submitted therewith and 
keeps records of the progress of the work under all contracts. 

During 1918 there were contracts awarded for $1,624,659.09, as follows: 


Appro- Corporate Special 
Month Awards priation Stock and Trust Total 
Accounts Funds Funds 
Miarchcs bates ie peat Ree 11 $123,130.90 $24;062:90 ape pee ee $147,193.80 
Aprile ae eee LOM Re cease $3; 290842 See sa eee 83,298.42 
Maya. h ae cel ot oe rere 11 8,730.00 14,573.10 $6,875.00 30,178.10 
June seal aa eee 2S UNS Oe eRe 643,985.64 ee 643,935.64 
July.cicph tee ee Oli oad pote 133;318:93 050 eee ee 133,318.93 
AUISISTOM i Actor eer 1G Se wt se LE ee 387,955,302 97 7eeeiae: 387,955.30 
September se ame ee DNAS VyMcte ed er anes 165;2:1655 0 yee 165,216.80 
Decenbersaee ys eae 1 Bd;O02: LOD act ea ee eee 33,562.10 
Total cur eee eee 83 $165,423.00 $1,452,361.09 $6,875.00 $1,624,659.09 


DIVISION OF MAILING AND FILING 


During 1918 there were 18,000 pieces of mail received and distributed, 
which, after properly noted, were returned for filing. The outgoing mail 
handled consisted of 32,000 letters. 
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DIVISION OF PERMITS 
REPORT FOR 1918 


Moneys RECEIVED FOR ISSUING PERMITS FOR THE BUREAUS OF HIGHWAYS AND SEWERS 


1914 1915 1916 1917 1918 
First quarter ..._i._.. $8,329.44 $17,210.16 $16,848.89 $13,195.82 $12,795.12 
Second quarter........... PAPUA oe 42,411.48 42,296.06 17,161.99 20,448.80 
Third quarter... 2...-... 18,109.24 34,498.05 25,010.35 12;949.00 10,568.43 
Fourth quarter............ 27,720.95 29,311.12 20,865.57 18,221.62 9,732.15 
AN eT tol Sl I $75,280.20 $123,480.81 $105,020.87 $61,528.43 $53,544.50 


NUMBER OF PERMITs IssUFD IN 1918 


Wiaten CONMEChIONS andi repaltcus ss sine ey wee eee ee 1,295 
NEW CmCOHMEC hI OL Gaiam s me wine seen men LAN Coe ee 220 
SS CVVCTN CATT G semen atemnty rt ee lent eee The ea en 106 
EI VAL SeW CLOntee Meme own iad i tah | IN as ede 17 
Laying and re-laying sidewalks and permanent driveways...... 319 
ShOTINe hia Len alse Mermes eee oe euee we LATA 1 he ie Bee a Bey 230 
EO SS yy al creases sites eee ent Se Aas eee be cg 93 
SERCCU VU Commann wane MOREE y he MRE Ue ON Ne eS our es ye oe uc, 7 
SiO eS Ui ChUINCS aes e ene ee Cl a NN ore MMe Be eet) 96 
Publici service: Corporation periiitcm sss 2a ee 2,835 
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Macadam Streets: 


BUR 


EAU OF HIGHWAYS 


Work PERFORMED 1918 


Macadam pavement-repaired qa. csele- sts ce iscsi cae naeace staceneeeee sq. yds 
Y He Cleaned. eee = ee ce ee sf 
- « olledsand, tarred = ea) See ae ee ee i 
& cs sprinted 7. eee es ae < 
iy x finished -.2. fo ot oe Se oe A ee ee € 
Dirt wingsshoned jand eles ec we esse eee ee * 
Gutters Cleaned esse. Se esc ee Rl Mba Sic 
Paved Streets: 
Granite pavement repaired cece ciecgey cect = eee oe eee sq. yds. 
Brick “ Ge NAAN STS RE ee Ee “ 
Wood block ra Os Bose Baek 1 Pe a 1 See Se ee 4 
Asphalt block * MADE eee nre hme cernct nso) ae Ns 7 
Sheet asphalt - So eeabatea och a rep cae sare nae ean ane ace 2 
Slag block OC = erade ss at a eA Se 0 ee Pe . 
Asphalt concrete “ “” te eee ‘ 
Flagstones relaid: soo 5a ee os ae SQ.c it. 
Headers set: 2.25. 2c ee a ee Tenet ft: 
Curb s@tsco nce ee Se eee e 
Gutters builtjand repaired... 2 eee 4g 
Stone crosswalks repaired 325.2 ee « 
Pavement sandedhss 0. setscscic tic. ot atc sq. yds. 
Unimproved Streets: 
Roadway. g8aded ccc .iccte st canapnassncenceonneces eee gear sq. yds. 
turnpiked:.222.21.44....5) 05 See $ 
g scraped ‘and hoed...2:2.2.2.3 be 
filled answrth sand and ach es seats een enn eae 
“ sprinkled: 3. hk Ge ee es 
. Oiled gale kee, Se Ae ee 
Ditt:sidewalks- craded 2522). ee ee 
Dirt crosswalks) rad ede 2 2 a ee ss 
Gutters formed and cleaned So eee lin. ft. 
Culverts: 
Culverts cleaned..232 0 oe ee eee lin. ft 
Wood culverts'repairediand tilt meee =e % 
Pipe Laide 252 re oh ae ee M 
Catch Basins: 
Catch, basins:cleaned! 0. cc 5 eee aces 
« ©. repaired i oe ES reset ee 
Trees and Weeds: 
Wieedsicutidownilanderemo ved een tee serra eee ee eo ee TE sq. yds 
Dead and dangerous tress cut down and removed......-.-.-.------c0--cseeeeneeneceeneeeneeee 
Ice and Snow: 
Streets cleateediol Siw sso cage ere eae sq. yds 
Gutters cleaned of ice and Snow) sie ee ee linit 
crosswalkeicleaned of: smo wate ease eee ee e 
Bridges: 
B.M.. Ft. of dumber used in rapairs 250 cee id 
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553,993 
291,315 

73,970 
178,517 
206,017 
514,642 
417,548 


72,333 
12,331 
8,486 
4,603 
1,087 
141 
18,362 
14,247 
6,912 
1,181 
16,520 
321 
129,509 


606,803 
1,588,012 
1,579,577 

175,366 

140,200 . 

189,600 

12,026 
2,569 
1,003,698 


2,704 
5,857 
1,786 


21,902 


BUREAU OF ENGINEERING CONSTRUCTION 


DIVISION OF HIGHWAYS 


The Highway Division of the Bureau of Engineering Construction 
supervises the work done under contract for Highway Improvements and 
also the restoration of pavements over openings made by contractors for 
construction of sewers. 

A very important part of the work of this division consists of the in- 
spection of the condition and the making of repairs to pavements, concrete 
curb and cement sidewalk, and the restoration of pavements disturbed by 
plumbers, public service corporations and sewer and water contractors, under 
maintenance by contractors. This work is done under the jurisdiction of 
an Assistant Engineer to whom eleven men are detailed for the purpose of 
inspection. 

The removal of encroachments on streets to which the City has title 
is also supervised by this Division. 


CONTRACTS PREPARED FOR PUBLIC IMPROVEMENTS DuRING 1918 


Improve- Amount 
ment Location Limits Ward of Bid 
RC&F JamaicarAve nae ..2 Van Wyck Ave.—Cliffside Ave............ 4 $10,320.00 
RGC&F Bleecker St.....22-22... Grandview Ave.—338’ N.E., etc._....... 2 1,851.50 
RG&F Bleecker St. W. S......... Onderdonk Ave.—100’ South............ 2 300.50 
RG&F INOCED AIG te bene Van Alst Ave.—East Ave............--...-. 1 946.50 
R&F Plimirody ot eet =e Seneca Ave.—Cypress Ave.._............- 2 165.60 
RGC&F Elmhurst Ave., W.S... Roosevelt Ave.—Case St... 22.2.2... 2 280.00 
FG xg Eee COG 5 Goes eee Astoria Ave.—Jackson Ave................. 2 5,837.50 
RG&F Matt ay Steen eee Bet. Sanford Ave. and 41st Ave....... 3 1,886.50 

miata Hughes St...0 7. Anthon Ave.-90! Woo. 2 | 
RG&F Anthon Ave., W. S....... From a line 10’ N. to a line 45’ S. | 419.15 
Grading OfUELUIg hes hae 2 eee ene 2 k 

Lots Northwest corner of.... Hughes St. to Anthon Ave...............- 2 
MEU fealty” ~ ISOLA ststo) eee Ree seers as Jamaica Ave.—86th Road_........_-.. 4 140.00 
RG&F Uickenwayoyvovaypey ey nee e ay. Betw. 2 lines respectively abt’ 60’ & 

abt. 420’ N.W. of Kingsland Ave. 2 494.00 

R&G OCHOOM Mtoe Tee oe). Borden Ave. to Thomson Ave........... 1 5,036.25 
RGC&F Crescent St... 13th St. and Nott Ave... 1 | 
EGG cm HuntercA ves)... Harris Ave. to Nott Ave... 1 4,991.25 
PGS Gothen N Ot L AVE Eee ee eee Hunter Ave. to Jackson Ave............. 1 
RECESS 10ish Aves sas. = 1s 83rd St. to Brooklyn Borough Line. 4 19,283.99 


Pet a eb AVGrs 2228 cence [Oda St. to 0st St soe 4 2,011.50 
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CONTRACTS PREPARED FOR PUBLIC IMPROVEMENTS DuRING 1918—Continued 


Improve- Amount 
ment Location Limits Ward of Bid 
Lsw. Sleiman Avie. ene Dickson St. to 75’ W. of Van Pelt St. 1 $9,955.00 
RGC&F- Tincoln Ave... Greenpoint Ave. to Queens Blvd....... 2 4,202.50 
RG&F Kissena Blvd. W. S..... Sanford Ave. to Franklin Ave’.....__.. 3 600.60 
RG&F Palmetto, Stas Fresh Pond Rd. to Prospect St... 2 641.00 
RGC : Van Dam St. to Borden Ave............. iy 10.682.00 

F&CW  Hunterspoint Ave........ Greenpoint Ave. to Borden Ave....... f eae § 
R&F 40th Road IN. S222 > Main Sites oe blacemss ae 3) 1,548.70 
21, Bids;OpéenedsAmoun ting tose ee ee $81,594.04 
Repaves canven ou eae eae Flushing Ave._Newtown Ave............. 1 $11,994.20 
vs Mare: Places ees Grand Ave.—Newtown Ave... 1 5,375.50 
Me Webster Ave................ From a pt. 50’ W. of Hopkins Ave to 
a pt. 100’ E. of Sunswick St... 1 14,540.00 
4 6th St., W. Blvd. and 
North Blydt= 222 Ist Ave. to College Ave... 3 \ 
ALIA, Gree ect eee oe oe Oth SteebOw OG ae Steere eran 3 | 52 ae 
* Rockaway Beach Blvd. Western Ave—Remsen Ave....__........ 5 63,998.00 
C GrandAvers= Hopkins Ave.—Crescent St.........:.--- 1 32,335.00 
‘ PirstiAve: 2 2 eee Washington Ave.—Graham Ave......... 1 20,859.00 
Nivrtlew\y cts ees Lincoln Ave. to Jamaica Ave... + 45,990.00 
; Fulton Ave. & Main St. Stevens St. to Van Alst Ave.............. 1 29,018.50 
‘ alto neve = eee Boulevard to Stevensiot.ass == eee 1 8,681.00 
LO Bids /OpencdtAmountiies (ome tees eee eee Pe $285,123.70 
Repairs Sheet Asphalt Pavement in Ist and 2nd Wards... $8,730.00 
1 Bid Opened. 
Pave Forest Aves ane Woodbine St. to Putnam Ave........... 2 $10,358.50 
MS WilburAwes so eee Wilham St:-to Sunswick St. oases ab 12,632.10 
. Abingdon Road............ Lefferts Ave. to Breevoort St......._.. 4 4,571.40 
# Madisoniote see Doubleday St. to Fremont St.......... 2 9,379.50 
if Walton Awcyee seer ces Glasser St. to. Copeland Ave.._........ 2 18,907.50 
“ IA the Ay ele omnes Tee Grand Ave. to Jamaica Ave............- 1 15,566.50 
6 Bids Opemed.ce hee) ea ee $71,415.50 
RECAPITULATION 
Bids Amount Total 
21 For regulating, grading, curbing, laying sidewalks, crosswalks $81,594.04 
Gx Por paviny 240) te) NS a ee ae eee mL eR 71,415.50 
10% Por répavinig teeter te ee ae Wa eee 285,123.70 
1 For repairs sheet asphalt paivement....-.22..:..2c--sccteceeeeonnsenncteeee 8,730.00 
38 $446,863.24 
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ASSESSMENT CONTRACTS FOR REGULATING, GRADING, CURBING, FLAGGING, Etc., Com- 


Improve- 


ment 


RG&F 
RG&C 
C&F 

Recurb 


PLETED DuRING 1918 


Location Limits Ward Amount 

AIS bete Ae ee Seas Polk Ave. to Stryker Ave._.........-..... 2 $1,015.82 
Newtown Road... Grand Ave, to llth Ave... 1 413.11 
i oa bi ap neta Wilbur Ave. to Payntar Ave... 1) 
Tpany i tart NV iG. 2e ee meee At Southeasterly corner of Prospect 

SS ieee eer Te nee eer 1 1,906.20 
Webster Ave. and Ver- 

WOUPA VG. ea: moutheasterby corer. 00.3 1} 
Ae: eee eae Broadway to a line 400’ N._.... 1 184.23 
SPEC LI KAY Gee see ae Cypress Ave. to Rathjen Ave... 2 

Dbmelix, AVG. een es Cypress Ave. to Walter St._._..._...._... 2, 3,398.42 
Thomson Ave............... Jackson Ave. to Viaduct over L. I. 

HRA RS Beige ra Ue i Aaa eel tl O 1 1,927.83 
add S teaser eaee pe as Hunterspoint Ave. to Thomson Ave. 1 11,411.63 
IN OEE MAI Gs eee ee ES Vane Damimocetole ilstis tases ee se 1 2,628.50 
Stood.) eee eMastunves to. JacksonvAve. 222s. 1 281.42 
Fresh Pond Road._....... Woodbine St. to Flushing Ave........... 2 1,765.06 
Weirfield St.2 0. Wyckoff Ave. to Evergreen Branch 

(pals) RE (Recs Ne eee oem meses 2 785.33 
Barton Place Bet. Wentworth and Boerum Aves... 3 235.88 
Vig lel Grain mete os Jamaica to Hillside Aves... 4 4,897.86 
Eonrestuavel ms 2 Metropolitan Ave. to Palmetto St... 2 1,797.33 
Lambertville Ave........ Belleville to Spangler Sts._........... 4 1,922.57 
Spangler St., W. S........ Lambertville Ave. to Sharon Place... 4 
Bleecker. St., W. S........ Onderdonk Ave. toa line 100’ South. 2 294.68 
Elam tod Sbesssete ae Seneca: to: Cypress Aves. ees.) 2 156.78 
Douglaston Ave............ 100’ N. of Broadway to a line about 

UMA IN S(t SseaNeto ite ave = ade as 5 1,347.60 
OO thy Aves eee. KOVR Sits He A Oh) a A ede ee 4 203.75 
Bleecker Sti22..2s Grandview Ave. to 338’ N. E. on 

Sp Oe Tit Ly EAR Is oat - see eat 2 1,726.65 
Bleecker St.2- 12... Grandview Ave. to 393’ N. E. on 

Nis Vlasic chert or eke Meee eee 2 oe 
INGUUAAV Caan Vans istito Bast AVeGn ce es ee a 1 913.87 
Medina Place...............- Parcell St. to Corona Ave...2_....2 Z 1,057.43 
SOG Otter ees ceed Jamaica Ave. to 86th Road_....... 4 79.03 
ApnwAW es. Ts oe eee Broadway to Jamaica Ave.._.............. 1 1,825.98 
Fairview Ave.._.........---- Stanhope St. to Greene Ave... 2; 2,386.61 
DV iera iso Gente hae, wae Bet. Sanford and 41st Aves.......... 3 1,733.28 
California, Ave... 22... Parsons Ave. to Percy St.; Percy St. 

tous ec ler Aveee me ke woe) 2 see 3 1,542.73 
airateapAVes 202 .- Lefferts to Van Wyck Aves.............. 4 2,368.97 
PAlMeGtO Ue, Os Osc Onderdonk to Woodward Aves......... 2 149.80 
RaSO Lin Gaeta ee Hunterspoint to Thomson Aves... 1 3,882.74 
Hampton (5th) St........ Bet. 2 lines, lines respectively about 

60’ and about 420’ N. W. of Kings- 

HEN ORGS sieve ct 1 Seer, a a ee 2 464.75 
Elmhurst Ave., W. 5... Roosevelt Ave. to Case St......._......... 2 310.46 
12th Awereeeeae Wilson to Vanderventer Aves............ 1 5,440.47 
PUehes! S bree hoe Anthon Ave. to a line about 90’ W... 
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ASSESSEMNT CONTRACTS FOR REGULATING, GRADING, CURBING, FLAGGING, ETc., Com- 


Improve- 
ment 


RG&F 


PLETED DuRING 1918—Continued 


Location Limits Ward Amount 
ANthOne AV Crean From a line about 10’ N. to a line 
about 45’.S. of Hughes St.._._......... 2 
Vacant Lotsa N. W. cor. Hughes St. and Anthon 
VEE Ls Pe aes ee pie OU ee Nas een ee es $419.15 
Rockaway Boulevard... Sutphin Road to Baisley Ave..__....... 4 1,491.21 
Decatur S jaeee see Cypress to Myrtle Aves... 2 7,958.34 
esla; Placeweere..eees Copeland to Central Aves... 2 3,205.14 
AG th. Sth sae eerie eo Astoria to’ Jackson AVesie. 2 5,584.93 
Skillman Ave... Dickson St. to 75’ W. of Van Pelt St. 1 10,086.68 
Kissena Blvd. (W. S.). Sanford to Franklin Aves.___............... 3 546.65 
Ralmettox sume eae Fresh Pond Road to Prospect Ave... 2 483.94 
AQth Roads (Neo) a Main otatOn Och laceme = === eee 3 986.55 
LincolavA vers Greenpoint Ave. to Queens Blvd.._... 2 4,225.08 
Jamiaca Ave. (N.S.)... Lefferts to Metropolitan Aves.......... 4 2,847.70 
Crescentiot eee lsthSt/to INGtG Ave sss sae eae 
Hiimterv Aves 2 Harrie tom Notivavics use sirens 1 4,993.96 
Nott A views eae Hunter to Jackson Aves.__.:__....._._- j 
45 CombractsComplevedig cc eset ieee eee $119,086.10 


ASSESSMENT CONTRACTS FOR PAVING COMPLETED DURING THE YEAR 1918 


Improve- 
ment Location Limits Ward Amount — 
Pave 91st Ave. (Fulton)........ LO2Zc tor OS tials tse sees es eee neers at $6,994.78 
us Sando sole es Bet. Millwood and Myrtle Aves__..... 2 5,544.83 
is Sbephen stesso Seneca) tosloreste viesucs ass aeeree 2 4,702.06 
i Glasser Sti sos ee ae Sandol St. to Cypress Hills Road__... 2 11,088.65 
eS Eughes St 3 ee oe Fresh Pond Road to Sedgwick St.; 

Fremont to Sedgwick Sts............... 2 10,470.29 
sf Crescent St., S..-222.2- anextomta ting Sbeseeses sae meee eee il 7,945.56 
“ SOtHESti 2 ete ee a Jamaica to SSun A Ves. ame ee 4 3,525.16 
« Hancock Sts =a = Webster to Pierce Aves......--.---------- 1 11,510.16 
3 Pores) Ot ete eee Woodbine St. to Putnam Ave........... 2 1,009.96 
: WalbrsAve toe ee Wilham\tossunswick ots. eee 1 12,322.14 

¥ MiaGiSOTS tases sees From 10’ E. of Doubleday to Fre- : 
HONE tSe.2 te, eo ee ee eee Pe 9,127.30 
e UTS SAy ANG (syste soe a Grand to Jamaica A vesmeee ees 1k” 15,694.35 
i WiltomeA vier ees Glasser St. to Copeland Ave..__........ 2 18,752.50 
: LOLStEA Vereen en eee 83d St. to Brooklyn Borough Line... 4 19,283.99 
~ Abingdon Road............ Lefferts Ave. to Brevoort St.............. 2&4 4,194.35 
“3 Review Ave.......------------ Howard St. to Laurel Hill Blvd... 1&2 33,649.09 
Total ore 5 cre ees a ed ee pee ee a eet $175,815.17 
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REPAVING STREET CONTRACTS COMPLETED DURING 1918 


Improve- 
ment Location Limits Ward Amount 
Repave Thomson Ave............... Jackson Ave. to Viaduct over L. I. 
Ad aa eh Sn Ee Me 1 $28,885.78 
€ Aca lee) Cie se cs eee oe eee Stetoveti ele uvessmer mee ue oe tee 
. SLOG bearers Ba AR Stu tOnest PAW. CC pact eae ees oe 
e ATIC eee we toe cae ens ety ton nC eA Wes tatu seh ainsi 
“ Ea bee ee ee LSBROVOE CVA VCS ere ete 
& GtH Stole ee ee te Yeu PridlA Ver tee os a te 
u: GeO tae melee, eet ce listeA ver tonA Ves CO) eek 2) eee 
a (ihtot se. 4 er ee hetatoy 2nd MAviesh eee, see fe 2 ee 
ts Sth Stas oh BideAVeRtOrA ven ue teen ea 2 ae 
. Ot eS Goes ee eset USTGOL OT CEA coe Mean oe Ate eat 3 28,319.61 
‘ BEL WA Vien ea eates oe UST ARCO SiS toee saeemme mene fees 3 
i Gin Aviettaee en eae cy LOGHECOME Gh 5 tctewe mene > ee ee 3 
“ EDA Cea a een te le oa: TGEOeCORL Ste LSsm ane ear tae eet es 3 
Ms StwA viewers wea ee 1 NA HREOeLo CHV OUS mete eee ia teen cs a 3 
sh Glas treet ee 2 ee PAVie au @ ae LOMash. ik (Vers eee ee eerte 3 
NSA cee) cep ene vice i eee Ave. ‘“‘C” to Northern Boulevard...... 3 58,689.87 
. Grescent Otc ne ny, dBBave iy BHO ye) ae ee 1 20,431.95 
: Jamaica Ave. cee Van Wyck Ave. to Brooklyn Bor- 
Ota Cini we, SNe ee gee 4 95,657.19 
g STRA Viet aces ee ee te Washington to Graham Aves... 1 20,194.71 
af Wienster Ave... Hopkins Ave. to Sunswick St... it 13,634.80 
i (rand cAw eres = ree Hopkins Ave) to Crescent’ St... 222 il 30,434.32 
s Fulton Ave. and Main 
Ser RR es 8 Stevens St. to Van Alst Ave... 1 27,308.24 
M Rulton Avesas=. =" Boulevard to Stevens St... 1 7,695.26 
Garret ptwee es Flushing to Newtown Aves................- 1 12,159.24 
Marc Riaee ss Grand to Newtown Aves,.............-...-- 1 5,685.08 
Peon eiacus CC OnNpleLed 22. Sac Se aia) tess A eae $349,096.05 


MISCELLANEOUS CONTRACTS COMPLETED DURING THE YEAR 1918 


Repairs sheet asphalt pavement 1-2 Wards (1918)... eee eee $8,908.46 
Ms . x ji I-25 -4- Wards (101s ).c te ats 19,625.93 
2Contracts Completed een-- 2 ate tae ete ee ee ee ee $28,534.39 


ASSESSMENT Maps FORWARDED TO BOARD OF ASSESSORS DURING 1918 


Improve- 
ment Location Limits Amount 
C&F SUSteT aS bees eee eee ere Bayreuth tosandtord Avesi...- ee eee $2,396.72 
Pave OUNE AW Oreeerre ne eee Broadway and Jamaica Ave.._..........-t..-+-- 8,981.44 
ancockp ates ss Wiyekotttol@y press A west n2. sacs 
M Decatuci Sts es Brooklyn Borough Line to Wyckoff Ave. 14,285.80 
. Cornelia Stvent= vs Brooklyn Borough Line to Wyckoff Ave. 
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ASSESSMENT Maps FORWARDED TO BOARD OF ASSESSORS DURING 1918—Continued 


Improve- 
ment Location Limits Amount 
RGC&F DeKalb Ave................ Brooklyn Bor. Line to Onderdonk Ave... \ $8,399.11 
Pave DeKalb Ave. 2-2. = Onderdonkite peneea tA Vesa eas f ae 
R&G Madison Sues ens Prospect Ave. to Fresh Pond Road.......... 13,002.21 
R&G Liberty Ave... 112th to 106th Stes seen otk eee i Locos 
R&G Lilth- St. 2 ere Liberty/-Ave. to‘adine 147" Nive f ages 
CF&P TO yibeA Viera: ewes 2aditotbiush nora cece eee 4,175.42 
F GreensA Verma See Brooklyn Borough Line to Forest Ave... L345 
R&P (tha care tes ene Baxter ito, Brittonga vies i= eee 4,326.22 
RG&F Hillside Ave ute. N. Curtis Ave. to.N. Villa Sto 2252s 986.09: 
RGC&P Woodbine St................ Myrtle Ave. to a line 100’ N. E. of St. 
INicholasvAy chat te eee ene eee 4,772.91 
R&P Gt Avera ee eee Flushing tor Grandia cess eemee ee 19,822.97 
R&P Ditma rer veces Schurz to; Bankes eA vie: amen ee eee 29,610.37 
Pp IBlenmardhoyae oxy Be Payntar to Webster Aves. .....2..---2.--0.-220-- 11,315.41 
RiGC& Rae Ot haus tee. eeeeee eer JacksomiopAstotiasAs7es.s= a eeeenn 5,947.23 
RGC&F Lambertville Ave.._.... Sutphin touNlernickeRoads ese aaa 52,262.04 
RGCER&PAWiyckort Aver Halsey: St, to, Cooper A vei aan eae 20,342.97 
R&P Buchman Ave.............-- Van Cortlandt to Catalpa Aves... 
RGCR& Anthon Aver we . Halleck to CatalparA ves, 2.5.2 e eee [ 13,258.99 
Pave Jereatyed acon CANE unre bilver St.to CatalpavA vere. ee eile 
@ormelia: stv ee Forest, tovanthon Aves: asco = eee | 
RC&P Van Cortlandt Ave....... Myrtle torAnthon iA Ves. se. aan eee 4,390.83 
REC&Heassth: (olin) ot: = ee Jacksonrto Burnside Aviesss. eae 933.28. 
VECO rer ay Db? NUE os aa te a eee N, Jane st, to. WilburyA ver aes eens 2,559.46 
RGGCSE Purves stleeee- ee Jackson Ave. to Thomson Ave..__............-. 2,786.50 
RGCG&BY tArmand Placen seee Cypress Ave. to 385’ northeasterly... ear LSS Heit 
RG Chee Oath Ay che eee IN. SA 96th torO7 thi Stein 
RECEP (Goth Ave... ese OS, ee OGth to: 9Stin Sts ess cece 867.61 
RG Cera tlaniti cA cbse nee 96th: to,O (thi Sts 2 ee eee ' 
RG C&R 96thi sty Ee ores O5tHISb.tOvA tamil Ce Aen enemas ener | 
RG C&R AGIA S tes 2 te eae eee Jackson tol Polk eA yess: aie ae eee eee 4,899.51 
RGC&P ALinden St. 2 = ’ St. Nicholas Ave. to Kings County Line... _ 1,892.00 
RG&F Queens Boulevard..._... Tull St. to HaroldtA vices ee eee 2,132:46 
CF&P Ath. Stee aaa East Avenue to Van Alst Ave..........-2-..22...- 6,258.28. 
RG&F Van Aist Avec 22s Athwote tO) Viaduct OVer lel eens ese 1,324.02 
Pave Viale Ast eAkye eee meeeaeene Jackson Aves tort tee tee ees 10,108.27 
RG C&cR ME SiO ts see ees enna Roosevelt to Kingsland Aves. ............-....---- 8,096.11 
RGG&F 87th Road... Sth. te BSth: Steen ee eee } 1638.10 
R&F QO ths Roa di semen SOtH OLB 4 thie Sits see eee tree Beso 
RGC&F McPherson St._..........- Comeliaisty to Catalpa A yen eee 4,662.65 
RGCERSEGTOVel State aes eee Grandview to Forest Aves............----22-------- 2,186.41 
RG&F Bowne Ave.................... Franconia Ave. to 505’ N. W..2 2.2.2 | 1427.08 
RG&F Franconia Ave., N. W. Bowne to Smart Aves... epee f cme 
R&P Governor Place: 22 aris Ave veto 2 ti io Use eee eee ere 5,121.38 
Pave SUPA Ve: eo te tee eee Washington to Pierce Avesg.._......---------------- 7,699.52 
Crosswi . Otter AV C.tae eee PNernerssiy Crore tuleluwoyme wes wee ee ee | 154.02 
Pave LACAN Ge. 3 eee Graham Aver-to Broddways. eee 9,889.31 
RG&F IBUehyelay Vek os eae AtlanttenOnlAbertyeA vc. sees sees 6,140.11 
R&F Tat, Ot. eee eee Onderdonk to Woodward Ave..............--!-- 1,596.45 
RGC&F ©. Tesla Place since ee Myrtle Ave. to Cypress Hills Cemetery... 2,070.49: 
RG&C |, (Newtown Roadaia! 0) Gramdnto, 1 theAw eso el a eee 413.11 
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ASSESSMENT Maps FORWARDED TO BOARD OF ASSESSORS DuRING 1918—Continued 


Improve- 
ment Location Limits Amount 
RG&F Beach 94th Sti. Boulevard tosayline SO0% Sia, $201.52 
Pave Payntar Ave....2.2.:.....- WacksoumAvertouNcadeniy wt, eeee ee ee 8,172.96 
RG&F Tewis Aver: 220! Satu Moledomst ;bomelanover Aver. 2a. ee 502.18 
Curb Beach 130th St... Bayside. tosNewporty\ vesin 8 cee 1,867.41 
RiGochee TAA COS hee oes LL PolkacOnsur yicelp en CSten eee en ee cee 1,130.45 
Pave late aye ieee: Matinee aeons Jamaica Ave. to Park Lane So... 8,391.42 
Gch Ot Obie ee cr ee ef Stryker to Woodside Aves.......-....-....-.--.- 1,810.06 
: Cviprecse Vie mUOubwaiuily etl sib. seems eee 
RGC&F St. Felix Ave... Were UR a ens ony aah } 4,061.17 
Gr Och a SOLE AVC, eee one ee OQ St toni OGheS teetaee ule sae ees 234.66 
RGCwhye Sandiord Ave see IA0th Place to Murray Stu sa. ee 446.03 
RGGCSHe Lith A vests ee Broadway to a line 400’ N._. 208.39 
RGG&BE WW alevA Ve.) hehe Jamaica Ave to Canonbury Road... 2,230.42 
RGC&F Canonbury Road_........ Wa lento iiamvard: Aver taf oe Sac tla ed ane 1,496.56 
RIGCs bee ale Aver su0 2 laniaicaetorriilcider Aw ccs eae oe 5.256.68 
RIGESEe (Ss theo wate eet Jamaica Ave. to Rockaway Blvd... 5,352.86. 
C&F LS GIG a Ee GN Wilbuntorbayntar Aves: 225 ola oe Te 
Recurb a eeayntar Ave. es 00 eVERCOLMeTOL PrOSMeCt Sts eee eee 2,080.35: 
Recurb Webster Ave.............. \CroreavSs Wiereavormyige ee eer 
C&F Thomson Ave........-.-..- Jackson Ave. to Viaduct over L. I. R. R... 2,164.82 
Grade INGttrAn eis. ee eS Ware Deven Woy lelelein ise ee ee 3,269.50) 
C&F Wieirtteld Stieecen ses Wiviekotiesuver com valli hun le yeeus werba uae 875.66 
GC&F han celandweN yeueu LUG e elace tOho Shiota ee eee 20,457.57 
F Barton Place (N.8.)... Wentworth to Boerum Ave... 272.36 
Fresh Pond Road to Sedgwick St.............. 
Pave Hiigines it cect ae ae to Sedgwick Sts... a 11,726.85 
Pave Stephen Stxi. oats ONE Ca Te POT Sst Viesvert eases. ee ow ee 5,115.40 
R&G Ti hillepene Sen aaa fal Hunterspoint to Thomson Aves............-....- 12,545.48 
GOR PS Sandolst ae MilinoodstouMiyr blew vies ate es een 6,231.85 
C@bscPoe Glasser otek 2 eset Sandol St. to Cypress Hills Road... 12,367.83 
R&G TRYeaSona) Sick eae we els Hunterspoint to Thomson Aves.................. 4,492.81 
F&C Eimburst Ave. (W.s.) “Roosevelt Ave. to Case Str. 2 349.75 
TG Cache L2tHCA ve, ko ee i Wilson to Vanderventer Aves.................----.. 6,574.83 
Pave Osi Aves ete aera ZT Cy CORO tt SUS em eee 2M te a 8,306.69 
F Palmetto St. (S. S.).... Onderdonk to Woodward Aves................... 199.78 
G&F Medina, Places Parcell St,.to: Corona: Ave... 142-77 
Pave lamcocks Ouse ae Webster to Pierce, Avelee 22m ote 12,843.36 
F Oth Aves(N? Os) 202. © LO2nd St..to 150°H. therefrom. 230.36. 
F Horest Avie ot Metropolitan Ave. to Palmetto St...........- 2.17.02) 
F TES Gs COs Os eee ee Baste tomacksom Anectea: ene ae bree ee 352.65 
RGC&F Woodbine St... HOLES AW eaCORETOSPECin Obes t= oe eae ame 400.03 
S. E. side of Grandview Ave. to 338’ N. E. 
Bat OS a a tae be W. side of Grandview Ave. to 393’ N. E. riche a 
R&G Gt Avene eh ee \GacenmO tno) \Nialleeial Seige Se as a Noel 5,287.45 
F DouglastonAve.(W.S.) 100’ W. of Broadway to 50’ N. of Pine St. 1,522.70 
5 : ; Nw Ss Parsons: to) Percy: ots. eens Rep 
F Calivfomiaravien 2. oe. co Siete Tester an OU ee aes 1,542.73 
F Lambertville Ave......... Belleville to Spangler Sts... 2,148.53 
C&F ACH ANC vemiee ease Sn bees Broadway to' Jamaica Ave.2 4.29 0..2) PAO Gals 


81 Assessment Maps transmitted to the Board of Assessors...... $477,736.45 
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RECAPITULATION OF COMPLETED CONTRACTS DuRING 1918 


Con- 
tracts Amount 
45 Regulating and Grading Streets were completed at a total cost of............ $119,086.10 
16 Original Pavements, total costs. eee Sabet Sete ble OE Speed a Te 175-Slosn 
12 Repaving, total COSt caverta tee ee een eae eee ee ee 349,096.05 
2 Repairing Sheet Asphalt Pavement:, total cost: 1917.......... $19,625.93 
TOL Stone 8,908.46 
28,534.39 
Total Costs ii ceckcae bess bete des nce oe oe tet oe nce er $672,531.71 
81 Assessment Maps were completed and forwarded to Board of Assessors 
6) eee Penman A Le Rae Ms Nae Me cee SRI 2 Sa ae ea $477,736.45 
1 Private Contract completed during 1918. 


Work Done Durine 1918 


26,572.10 cu. yds. Earth Excavation. 


630.60 ee Rock Excavation. 


74,999.60 ve Embankment, Furnished and Placed. 
15,117.76 lin. ft. New Bluestone Curb Set. 
18a: SOmme Old Bluestone Curb Reset. 
S14 5i8e) New Concrete Curb Set. 

1,340.5 y Old Concrete Curb Reset. 

2,233.6 sq.ft. New Bluestone Flag Laid. 
11,014.5 2 Old Bluestone Flag Relaid. 

225 OU oo ee: New Cement Sidewalk Laid. 
1F 360)! Gouna New Crosswalk Laid. 
ALS .05) ae ae Old Crosswalk Relaid. 


14,748.18 cy. yds. Concrete Foundation Laid. 
50,526.97 sq. yds. Asphaltic Concrete Pavement Laid. 


190.94 - Wood Block Pavement Laid. 
18,522.86 . Asphalt Block Pavement Laid. 
7,677.14 : Improved Granite Block Pavement Laid. 
37,379.11 - Sheet Asphalt Block Pavement Laid. ‘' 
345 “. — Vitrified Block Pavement Laid. 
31,452.85 - Old Granite Block Pavement Relaid. 
1,180.30 3 Stone Gutters Furnished and Laid. 
36.7 Stone Gutters Relaid. 
835 ~—s lin. ft. 12-inch Vitrified Pipe in Place for Drains. 
9 New Catch Basins Built. 
3 Catch Basins Rebuilt. 
15 Catch Basins Adjusted. 
3 Sewer Manholes Rebuilt. 
32 Sewer Manholes Adjusted. 
De Trees Removed. 
20 Tress Replanted. 
31 Tress Furnished and Planted. 
2 Street-sign Posts Reset. 


4,927 lin. ft. Bluestone Headers Set in Concrete. 
4,900.75 sq. yds. Bituminous Macadam Pavement Laid. 


2D # Bituminous Macadam Pavement Restored. 
201.66 y Waterbound Macadam Pavement Restored. 
129.8 lin. ft. Guard’Rail. 

187.2 cu. yds. Broken Stone in Crosswalks. 
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REPAIRS DURING 1918 UNDER SUPERVISION OF ENGINEERING AND 
CONSTRUCTION—HIGHWAYS 
PAVEMENTS OuT OF MAINTENANCE 


Sheet Asphalt Repaired Outside R. R. Area............-.....------- 3,317 sq. yds. 
Sheet Asphalt Repaired Inside R. R. Area.........--.--..------------ Osis = 


4,298 sq. yds. 
Sheet Asphalt, Plumbers’ and Corporation Openings, Re- 


PMN eis ee OE it Cg casa ef a a os fecha oe 2,492 sq. yds. 2.492 sq. yds. 
Macadam Restored Over Water and Sewer Trenches.......... 5,070 sq. yds. 
Wood Block Restored Over Water and Sewer, Trenches...... 400 “ 
Granite Block Restored Over Water and Sewer Trenches.. 11,539 “ 
Tarvia Restored Over Water and Sewer Trenches...............- 20705 4-5 
Improved Granite Block Restored Over Water and Sewer 

BE GEM CL Cae eee aero NE eo, we ace uly Ps ce ee 590 meme 
Asphalt Concrete Restored Over Water and Sewer Trenches 1,175 “ 

SSeS 22,450 sq. yds. 


29,240 sq. yds. 


PAVEMENTS UNDER MAINTENANCE 


fC Bett aa O10) sos Co aul Say OW 628 Mean ST ace yee eRe 25,737 sq. yds. 
RSC IANS LOOK) RCD AIT CCL. ela Si ec aac ip nn cessed ee 935 “ 
NVOO Cua OekuR enaired amr. seer aes 0 etre: ee he SB Pe 
UNBNE aes RATE ore eve Wale g ea cas, NN SIE i BAL ts ee eae Ne oR ethos 
DHCCHRNGOalGg eMAlreC ames ee en ey ates Wa) Sey oe S12e re 


33,187 sq. yds. 


PLUMBERS’ AND CORPORATION OPENINGS RESTORED 


IGLOS CSG SS La SE ME SORES SS) Oe Ce er ee 227 sq. yds. 
iE INE TILA Ss cule 0 ak as eRe 2,026 “ 
Ws PCN Ge OUGEC TGR wane me nore ci, ie ne we 330m 
(EB EATIE CEN CoO Cleese mmr a Om st Ree Ty ge IA Slee 1 pahe we ae 
WGOdE Ds toc mre smemmnneen mo sits rcs eta ee ee ASt 


4,088 sq. yds. 


37,275 sq. yds. 


INSPECTED FOR FINAL OR INTERMEDIATE PAYMENTS, PAVEMENTS UNDER 


MAINTENANCE 

Reemtoe ee See 33,068 sq. yds. 

DUGSt ANSP tee ee 246,506 “ Concrete Curb Inspected.. 78,000 lin. ft. 
Sp laliu lockcw oes ren. cc 472,811 “ 

Asphalt Concrete._............. 95,693 “ Concrete Walk Inspected..204,100 sq. ft. 
Wood locks smeeee sianes 35,926, * 

Second Hand Granite........ abby @ 

“nei arp Felis ie ae Oe ee by SOQ mnes 


890,417 sq. yds. 
Inspected Sewer Trenches.153,400 lin. ft. 
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00%'TL EO t on. hae ae aT a nk ee a eee Si Se ae eNO er peer aR Pee ree eS wepeoeryy Snourmnytg 
:toqe’y Tequewyredaq Aq ouop sutaeday jo JUNOWIe SUIMOTIOJ OY} Sopnypour sjqe} oAoqe OY .—*ALON 

090‘TFE"9 L0°SLP ITF‘OST jal ERA 819°6E TOG 

LE8'TT LAN ee or Wes ee Saree EES Ge ST, ee The ee Ee RS Seek eel jt ch ty cae be py eee ee ae [PAP ID) 
TLZ‘0S1'Z P8'CLT mos oe Shia eed Si anager eg Se, hk wepeor 
F00'6E2 ee'e9 TEZ‘92 Cord eae ee Pop cee co et ar. ge eee ig ie mn Teena ee weproeyy snouramyrg 
99°F Gs aie Be Se ta, Pate Wie ee Se eran) oc ap hs ME Cay ge me et oe ee Se ed a han ce OD Che ta ae Wo uewspg 
ZL0°9SE CoC eam ae f= bf oo ter pee ate Sy be Caio ee dN eee Ge ages er Mag OM oe cee eg ee POT, opus 
Z9L‘6LZ 60°LT LLY'S oP 6821 GOL eo See rae a eee te Wolg opuery posoiduy 
002°% as, eee” abe A Ce Sey  ! eS PNP eRe Gay oe ee yee ae Se os pena Se ht Ce | Ree Belg Uo] 
6Z8‘09T BOC ee ee an ete BATA he ee ee ota ge iS See es Gree ea cor ee pug 
P83'SAT bai) Sy SoBe se deme Rao a ele aban SEY SMI hee Wa CE OE Te PRT eR Save eae Rah a ise a See age eee JOOTG POOM 
SILF0S VLVG 00¢'8T Ee ee AI pie ea OF Ti pal ena ee Shean a ao ea eh Ta sporg ‘yeydsy 
OFF‘0L9 bE 6E oss‘9 vg 6Z8'9Z a A ic ae ai ak eel RNa oy qooys “areydsy 
166°SE3'T eLe1l €¢99'0L TAGE Ose Aa EE EF ree sb te ae ee tae ayorouog o1yjeydsy 

‘SpA ‘bs SOT ‘Spa ‘bs SOT ‘SpA “bs SOT 
: INAWAAVG dO ANI 
6I6T ‘T AXVONV[ SI6I SI6T ONTUOG 
4Sf) NI INONOWY TVLOL ONTANC GHAVdaAYy dIV’T SENHWAAVd MAN 


6I6L ‘I AUVANV[ as NI INAoWwYy 


sI6T ONIANG CIVT SLNAWAAVd 
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DIVISION OF ENGINEERING CONSTRUCTION 
SEWERS Durinc 1918 


There have been constructed: 


7,043.08 lin: ft. 24” Ro. @; Sewers Precssted ype Bats 5.8 te _ $63,327.91 
389 «“ LO” xX 8’ Sue “ “ “ “ Set a es ao NE ose 8,169.00 
898 “ vt 6” “ “ “ “ Ra NN See 19,496.60 
993 “ ru OY “ “ “ “ CF ape e BEE gok © ale Pa ek ae 18,395.40 

4.56 “ 6/ QO” “ “ “ “ A eh ae er oena. 63.38: 
7.90 “ i 6” “ “ “ “ HS 1 EL CS eS al fet 109.02 
56.63 “ 5’ (9 \as “ “ “ “ Son eeeiing Se hte es cieek 723.44 
614.79 “ ss Oo “ “ “ “ EO FETS i te it Pans 6,905.96 

2,158 “ 3’ 6” “ “ “ “ Es, Tor le RMR oe RD 33,368.02 

POLO oGy —“ Sas i a) : Mane us cas Diy. px ea 11,630.97 

1,217.74 “ 3’ 0” « « «“ Shee eva ie 11,792.32 
268.50 “ oF OQ” “ “ “ “ (Ure Aaa oe Breen 3,928.70 

1,837.90 ° Aan os es € Lie a Sh eer creme ae nee 14,386.77 

1,160.9 My Dee i s = a RIN 2 EE Se ke re 11,024.10 
354 Ss OC SIR nes oS Dee: ene 98 Mie ART ej oe eR 7,614.54 
179 “ Mes Os, * AN ae ee eee NY eet Me ie See aT 3,759.00: 

(io(hs anes BY Ox" 2 Sy fe eee LOS Gt Ie, LANA A ee iss yal 
100 = ANE AOU CircularmGoncrete pew er see ne ee 2,000.00: 
UW-ff . 2/9" ‘PlainsConcréte: Sewer 2250 es 2 A bee 596.90 

7 “ 9! 6” «“ “ “ se PE eed, oo HAS Se 35.00 

24.46 “ 24" Wika edy Piper ew Chie -ska een. Saw ag Lite ee 8 126.64 

1920:81 5  “ Paps. set hs PE as ae SE el pe ce heed ee 13,869.60 
255.9 e 20% “ & « , ine. concrete cradle... DlLSOnd & 

293300. 20% # hte eves ead Do) Five Te My 8,150.07 

oak. ot Ne a gu Lat Mioiam ET cts Peas be ae 25,921.27 

BAbde 8 15” se é SP NORY Rid Ap ete ig on... ARMA eee | 27,284.90 

HIRO. Ao 15" 8 i “ , inc. concrete cradle........... 365.10 
40,734.92 cs 12” . # a oe « Nd a MAE ae 125,661.93 

1,064.67 « 12” « « « mall « ianvrae i, =o) 5,362.52 
860 ¢ 8’ 0” Precast Pipe, furnished and delivered... 29,240.00 

sere tsy, he “ Y: “ . - Eee 0) R804 5 

1e726!02) TOO we é & - eee 35 047,62 

70.75 “ 5! O4 “ “ “ “ € ral gece 583.69 

1,392 “ 4’ 9" ; “ “ “ « i) ily Ned eee OAR 23,764.00 

1,144 “ 4 (2 “ “ « “ lee Ble oo es ee 4,586.92 
677.29 yd aria “ « 3 i Oe POR. «a anc 4,520.45 
456.60 “ 3’ Ow “ “ “ “ BS ee ae Ne 1,780.74 
160 “ Dt OM “ “ “ “ SOSA abba 24 800.00 
DL7.98°) DEM a . . pi) cg heembenenty Saree 1,652.36 
510 « ey ge . pI gn Ae ba SO OE ed a eran eek Oe 37,740.00 

Dolom LG # SPE IN ONS) ala Es MAN ey ow SR: 2 68.35 
169;32)- “ en Oe 2 NG Lie tay a sae VEU eee ee eae ee 3,013.90 

LOW eee 51 0!" ‘ i RecN Bay ale Pat had eae Fe be es eo 251.81 

1,260 \! AO é Pe pati: Meee ee ae Ue NRE AED RENO 25,200.00 

100 - AAT (et . MG ile en akin TC) Jee Ws eae ee 1,300.00 
C05 2: aot i ES aie Sp RIED ey Ogden ORE nT ee 33.38 
BPA) es 3’ 6” ¢ et kite, ceebte, atts aaah: AR eS IES 20.92 
GOON e 3 Oe x mae SebiNe, © iar ie eve aoe gh Obs Me eee ca 29.70 
PLoS BE Tas § LES ee RE Ec ae ee Seg a eS Seas 19.20 
1 Shallow? Mats evan: © ete vei ae oS | ela een 75.00 

615 IH (Po Sruh ava Pee R 8 de ghee EEL es SOB lonyr Ae Pare ey ll ed co SO BE ge eae 55,703.00 

218 ABEKSaan hy Eetahabol cies SESE Bee ne Pteat CAPO A Nae MES SARA Re ae ee geek Wie 23,250.00: 


374 Triletsi aie sc 2 en RS ee ee mh ON A ee 
4 Park Inlet) Basing 6 aie ee ee ee ee, eee 
3 Single Receiving s Basing iece otek een ane, aera reane se mene 
1 OutletMins he ee a ee eed 
8,908.36 lin. ft. 12’ Vitrified Pipe for Basin Connection... _._.--.---e------ 
4,091.93 “ TO “ “ “ “ ide" WR the CS irae alec oe We! 
61 “ IEE “ “ “ “ et Fe AMEE. UP ee, VANE Rey, 
3,802 s 6” Spurs of Vitrified Pipe Sewers =e ee en ees 
6 “ poude “ “ “ “ por ed tae onl Wee nt: ROE rid oe 
746 zi GSE A et fs CONCRETE SOW ELS ee oe eae ah Me eee Oe 
84 . 8” Vitrified Pipe for House Connection Drains... 
30,844 “ 6” “ “ “ “ “ ; eT et) at eee 
940 es Risers for House Connection Drains: oye eee eee 
AT Diy ane i fe Y € A  pntatelhbrouuare Wee od = 
ABG.A9 Ctl. Ass ROC oan coc are vee a a 
49,494 lin. ft. B.M. Timber for Foundation, furnished and laid... 
355,046 “ : . ~ SHeetine and Bra Ctra sss man eee emia 
420. eur yds« Backfill on 10'x'8’ 3 RC... pewer. fase ea eee 
347 “ “ “ 9’ xX Ri oye “ eC Aan eB SSMS oe) A 
292 at Excavation on 10'x'6) 3 Ra Ca Sewermae: eee 
432 “ “ “ 9’ xX ey Bie “ ew wD TL. Me A 
fe “ “ “ 8/ BY “ Mek egd [ot Se 
1,184.87 s Rocke Hxcavati om z2 m6 5 ere ee ee a ee 
17,739 % Fill tor Sewer Embanlcment eee eae ee a ee 
645.92 C Rock*Excavatedsand Remo viediaars: ea een eee eee 
67 MK Excavation: 2022.2 5 Se eS ee ee Se ee ee eee 
3 ‘ Extra: Goncrete.: (eS 2 ee a a 
3, LOYD, ling Ltr Pet ced ee ae de ee 
1 Clean Shaft: 22.2120 Seg eee ie Se ae 
1 Kiosk of No. 10 B. & B. Gauge Sheet Iron, etce.....-......--.-... 
4 6’ Gate Valves 
2 Bie Checkw (Mii ay See ae ee ae ee ee ee 
1 3’’ Gate < 
100. per cent. Centrifugal Pumps and Motors 222 ee 
10 x Undersround Pumpine Gham ber a ee eee 
il Tnlet Chamber: ct sw is svia dete eee ae eee 
556, “Lins ft. “Concrete Key 840% 5 Dunnel bilstS tse 5 eee 
99 if Invert 11’ 0” a SONS We ce eek 
99 Concrete Sides 11’0” “ Se i Na Le RN ee 
5 per cent Concrete, Kingsland Ave. Shaft, 51st St... 
10 . Stairs, Rails, etc., Kingsland Ave. Shaft, 51st St... 
5 < Structural Steel, Kingsland Ave. Shaft, 51st St... 
D s Conmerete, PolkoAvesohatty ol stots] Seas = een eee eee 
23 ie Rails Stairsete.) Polke Ave, ohatta5 Letiou. eee 
5 o Striuecturali Steel) -Pollc Ave ohatt, Ol Sb tec oe eee 
14 ¥ Concrete “HayestAves hat, plist ot ces sca anes ee 
10 s Stairs, Rails, etc., Hayes Ave. Shaft,.51st St... 
5 € Structural Steel, Hayes Ave. Shaft, 51st St... 
5 < Stairs, Rails, etc., Ditmars Ave. Shaft, 51st St... 
5 “ “ “ “ “ “ “ “ Le dP Ome an LF? 
36 : Conerete) Ditmars Aves ohatt sol strove =e eee 
100 fe Cleaning Shafts, Ditmars Ave. Shatt;"5lst St... sse 
1 10 per cent Cast Iron Pipe Force Main 
2 Float Switches | 
2 Auto Starters Thrall Ave. Switchboard, complete... 
2 Relays j 
li eos Reinforcing Steel, not shown on plan —...-...-c.ssecctecececcnecsoce 


26 


375.00 


325.00 
14,252.76 
4,217.63 
305.00 
5,892.61 


33,801.15 
1,781.50 
872.98 
4,145.52 
2,474.70 
16,452.30 
4,788.00 
3,296.50 
4,978.60 
6,734.88 
1,245.60 
14,999.47 
2,457.90 
9,032.20 
140.00 
24.00 
1,855.50 


350.00 


1,700.00 
440.00 
850.00 
289.12 
148.50 
144.54 

17.00 
10.80 
8.55 
147.50 
29.44 
19.35 
119.00 


100 ~—s per cent Furnishing and Placing One 2’ 6” x 6’ 9” x 2” Fireproof 


1D loo) A eee Malis oe so ee ee a Se $100.00 
100 “ Placing One 4’ x 7’ 6” Fireproof Door and Frame................ 5.00 
172 sq.ft. 6’ Reinforced Concrete Platform Slab, including reing. and 
UGTA os eee a Ee ae MOL Sita eo 700.00 
430 $ 6’’ Reinforced Concrete Floor Slab for Screen Floor............ 700.00 
93 ¢ 6” Porous Terra Cotta Partition, including Plastering, etc. 300.00 
415 cu.ft. Class ‘A’? Concrete Wall, fhirnshed and placed in pit_...... 300.00 
22 cu. yds. 144” Gravel, furnished and placed in pit u....W...222........... 300.00 
100 percent Scraping, etc., 120 lin. ft. of 6’’ I Beam Trolley___...W....W... 200.00 
100 Furnishing, etc., One Yale & Towne (or equal) 1 ton 
Troleyratidn GC haitahl Oistweeeee 2 2.5 fees oe eM end ee 150.00 
100 es Furnishing One All Steel Bailey Press, 150 lbs. capacity... 50.00 
100 _ Furnishing, etc., Three Power Arc Lights (or equal), 
tozether witheAi, Pump etc: ame se ten ke ae ee 100.00 
100 3 Excavation and Removal of all mud, grit, etc., in existing 
screen chambers and machinery chamber..____.: ORME be tas DLE 500.00 
100 i Hauling from Corporation Yard and Placing Special Man- 
hole*- Head Coverand Inner Cover 238 te ee 20.00 
15 2 Junction Chamber, complete, including Backfill, Lurting 
SE atid Weer OG tk ere ee ee tae a 304.47 
20 Excavation, etc., Lurting St. and Way Ave. Junction 
Chatnb eis smear here pene a ne PS Fert eee 194.04 
Additional Work on Junction Chamber at Ralph St. and 
Eiresh= POnGu OAC. seeenen er eee eS. Ss OS ea 42.50 
2 Drop Chambers, Hull Ave. and Remsen Place... 350.00 
1 “Chamber, Collins and Mt. Olivet Aves...................... 1,000.00 
ab 2 e Fresh Pond Road near Adriatic St............ 300.00 
2 Junction Chambers, Grand Ave. and Hamilton Place... 400.00 
1 Si Chamber, Junction Ave. and Hunt St... 500.00 
1 ie Adriatic St. and Fresh Pond Road....... 720.00 
1 7 Ralph St. and Fresh Pond Road.......... 400.00 
1 4 s Hull Ave. and Hamilton Place....._........ 200.00 
il « My Queens Boulevard and Grand St... 700.00 
1 é g Metropolitan Ave. and Fresh Pond 
Ra Ceti ee Pein eae eG 5 600.00 
1 # . Matthew Place and Dunsing St.......... 1,000.00 
il # “3 Dunsing St. and Marston Ave..._.......- 1,000.00 
1 “ c Charles and’ Van Cott Aves.....2..0 + 500.00 
1 - ss Winifred and Fresh Pond Road............ 650.00 
1 - i Collins'Aveland Adriatic Sti. 900.00 
1 is iametcapAnesand: Poth Ota =n. 2 320.00 
$894,388.43 


Built: Concrete Sewer, 11, 391.85 lin .ft., 2,158 miles. 
Pipe Sewer, 64,877.65 lin. ft., 12,288 miles. 
Receiving Basins, 218. 


Contracts completed: Cost 
MAURE, AVE. trom AtianticosAve. to Wisner Place 27). 625 $10,365.70 
RUST ST., from Clark Ave. to Grand St., and in 
CRAN Dao istromeasiustrot, co Clermont Avene e ee ye ee 65,883.47 
JAMAICA AVE. from Greenwood Ave. to Rockaway Branch of L. I. R. R., 

Sear ire VV ar = perenne Saisie oe he 5 Ones Aas OE Tee ub aeciieie, oh be A 31,441.28 
HANCOCK ST. from Nott Ave. to 14th St., and in 
18TH and 14TH STS. from Hancock St. to the Boulevard. ..........2..0...--..-0--2-0- 5,503.00 
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OXFORD AVE. from a point about 30’ 0” South of Ashland St. to Ashland 
St., and in 
ASHLAND ST. from Oxtord:Ave: to Preedom Ave.) ee ee 


Temporary Automatic Electric Pumping Station at THRALL AVE. and 
BEAUFORT AVE., and to lay a 10” Force Main in BEAUFORT 
AVE Strom, Thrall Aver towblatchis viet 2 wes meres ae Se 

McCORMICK AVE. from Rockaway Road to Liberty Ave..........-..-------- 

HAYES AV Efron 5 i stetor4O Gla ts, sissies ee ee teeta tn eee eee gee ee 


HAVES AVE. fron 420th St: to femetion Ave 2's fee see ee 


NO. VILLA ST. from Jamaica to Metropolitan Aves., 

HILLSIDE AVE. from No. Villa St. to Waverly Place., 

WAVERLY PLACE from Jamaica to Metropolitan Aves., 

NO. CURTIS AVE. from Jamiaca to Hillside Aves., and in 

NOL - WICKES ST: from: Jamaica to-Hillside Aves020 2 ee ee 

NO. WICKES ST. from Fulton Place to Ridgewood Ave., and in 

NOS@VILLA STs tromab ultom Place torRidgewood Aver een eee eee 

FULTON PLACE from Atfield Place to No. Villa St., and in 

NO. MORRIS AVE. from Fulton Place to Jamaica:Ave.. 2 

BUCHMAN Si. trom iViyrtle to Wan GortlandeAves.sceseeetr oe 

SYCAMORE PLACE from Maure Ave. to a point about 350’ 0’ East of 
Mantre: Aves icc gel ie ine, 2 eae Ee Pee ae ie SOc 

50TH ST. from Hayes Ave. to crown about 460’ 0” North of Jackson Ave., 

49TH ST. from Hayes to Burnside Aves., 

48TH ST. from Hayes to Burnside Aves., 

47TH ST. from Hayes to Burnside Aves., 

46TH ST. from Hayes to Burnside Aves., 

45TH ST. from Hayes to Burnside Aves., 

44TH ST. from Hayes Ave. to crown about 180’ South of Burnside Ave., 

43RD St. from Hayes Ave. to crown about 250’ North of Jackson Ave., 

42ND ST. from Hayes to Jackson Aves., 

41ST ST. from Hayes Ave. to crown about 200’ North of Hayes Ave., and in 

JACKSON. AVE; both’ sides; from 43rd tompist Sts.22e ce 

SACKETT ST. from 46th to 48rd Sts., 

42ND ST. from Roosevelt to Polk Aves., 

41ST ST. from Roosevelt .to Polk Aves., 

40TH ST. from Roosevelt to Polk Aves., and in 

JUNCTION AV E, trom Roosevelttol Poll A wesan ets oon ee eee 

SEVENTH AVE. from Pierce to Graham Aves., and in 

PIERCE AVE. from Sixth to Eighth Aves., and from Ninth to Steinway Aves. 

HULL AVE. from Maurice to Willow Ave., 

WILLOW AVE. from Jay Ave. to Grand St., 

HULL AVE. from Willow Ave. to Hamilton Place, 

HAMILTON PLACE from Hull Ave. to Grand St., and in 

GRAND ST. from Hamilton Place to Monteverde Ave..........2.222--2.2-s.--200--s--- 

BEAUFORT AVE. from Guion Ave. to Seattle St., 

PORTLAND AVE. from Beaufort Ave. to crown North of Beaufort Ave., 

HERALD AVE. from Beaufort to Chichester Aves., and in 

GUIGN- AVES trom Beautort to Chichester saves: ess ee ee 

KIMBALL AVE. from So. Curtis to So. Cochran Aves., and in 

SO. COCHRAN AVE. from Liberty Ave. to crown about 350’ 0” North of 
Kimball vA ves 2 i a nek ee ee ee eee eee 

GEROLD (19TH) ST. trom: California to santord Aives). 22-2. eee eee 

BENE DIC TESA VS yarota nS VOSSCt, COME Cir 1 Gut Us cee ene eee eee an ete oe nue ee 

HORTON ST. from Chicago to Justice Sts., and in 

JUSPICEAS Dy tromsHortanvatpo eb roac we yee tes eae ee eee one eae 
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Cost 


$2,004.20 
570.25 


12,446.00 
3,868.20 
34,904.91 
2,197.00 


27,660.20 
3,069.08 


12,671.55 
4,345.21 


1,468.26 


72,133.83 


21,529.54 


4,014.70 


80,597.52 


8,362.57 


6,177.45 
2,071.50 
8,337.46 


6,800.74 


HICKORY ST. from Freedom to Oxford Aves., and in 

FO) ORD aA vivadnom nae cory: tO MVig lelss: eae were staa cee tee PS 
51ST ST. from the bulkhead line of Flushing Bay to Lurting St... 
METROPOLITAN AVE. from Brevoort St. to Richmond Hill Ave... 
GUION AVE. from Atlantic Ave., N. S. to Jamaica Ave., in 

BEDFORD AVE. from Atlantic Ave., N. S. to Jamaica Ave., and in 

Bue MONT Strom, Guin to<Napier Aves. ake. Se ey lS 


Temporary Drain in 72ND AVE. from 135th to 147th Sts... 
ROCKDALE (HILL) ST. from Queens Boulevard to Nelson (Nott) 
NS a Se LS a SS TS Es Be a ae ee Ee ee ee 


RUST ST. from Grand to James Sts., in 

JAMES ST. from Rust St. to Flushing Ave., in 

FLUSHING AVE. from James St. to Collins Ave., and in 

COMINGS AVE trom eb lushine to, MtyOlivet-Avesit.. <2 2:2 ee 

JANPAICA: AVE. from Ferry St. to Gherardi Ave. 2.02... ek, 

JAMAICA Ave. from the easterly side of the Rockaway Beach Branch of 
phe Laks Rea topOramond. ots fetes ee Ne ae ecb tee 

HONEYWELL ST. from Nelson (Nott) to Hunterspoint Ave.._............- 

WOODHAVEN AVE. from Fulton to Ashland St., in 

BRANDON AVE. from Woodhaven to Ocean View Aves., in 

JAMAICA AVE. from Gherardi to Vanderveer Aves., and in 

WAN OR SAVE trom Jamaica Ave: to Ashland Stt-2 Wet ies) ee 

HATCH AVE. from Ridgewood to Jamaica Ave. and in 

PAVIA CATA VE. trom Vanderveer Ave: to Diamond stoi ot.6 = ewe 

WAIN oe, CA Vili rfrOmmNOte Aves top l4th Stee one Pe es iS 

MAURE AVE. from Wisner Place to Metropolitan Ave., in 

JAMAICA AVE. from North Vine St. to Ellsworth Ave., and in 

RIDGEWOOD VAV E, trom -Maure to No: Curtis Aves 2.5 2 ee 

AUDLEY (WALNUT) ST. from St. Ann’s Ave. to Mayfair Road... 

WINTLONG HAI IEe 5, from souvaeto.Cumberland-Sts| 2 ee Sw 

VAN WYCK AVE. from Silkworth to Jamaica Ave., in 

JAMAICA AVE. from Van Wyck to Ellsworth Aves., and in 

ME TROPGEFPAN SAVE. from Vani Wyck.te Troy Aves... 

HURON lbertromebimechiot. .O lefterts Ave; and ins) a2 252. oee 2 

LEFFERTS AVE. from Fulton St. to crown about 200’ 0” South of Fulton 


KINGSLAND AVE. from 51st St. to Way Ave... 

ALBURTIS AVE. from Kingsland to Roosevelt Aves., and in 

ROOSE VEEL AVE trom Alpurtis to Junction Aves Si 4 ee ee 

WISNER PLACE from Mautre Ave: to Atheld Place 2200). 

MEM kee Wi) strom: Earl tonto. Napier A.V es 2. Sa: 88 a ee 

PARK INLET BASINS, etc., on the N. E., S. E. and S. W. corners of 
BEACH 118TH ST. (7TH AVE.) AND ROCKAWAY BEACH BOUL- 


ROOSEVELT AVE. from Alburtis Ave. to 51st St., : 
GUNTHER ST) from AlburtistAvey to SlstSt., and ini 22.0 fee. Sees 
HAV EME Y BRS... trom Alburtis Ave:to Sist Stwiji8 5! ok ee 
MASPETH AVE. from Rust St. to Clermont Ave., and in 

CLERIMON CAVE, trom Maspeth®Avesto Grand St: 22 ee 
IDAHO (21ST) ST. from Queens to Franconia Aves., 

JOSLIN (22ND) ST. from Queens to Franconia Ave., and in 

KENDALL PLACE (28RD ST.) from Queens to Franconia Aves....__..........-- 
TROY ST. from Jamaica to Metropolitan Aves., and in 

COTTAGE ST. from Jamaica to Metropolitan Aves,..2.02 cto 
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Cost 


$3,815.65 


1,152,639.24 


9,175.71 
15,641.61 
23,456.00 


1,904.26 


51,802.74 
8,456.27 


4,802.30 
5,086.71 


69,295.24 
9,863.07 
3,300.25 


64,387.98 
8,320.69 
4,622.99 


14,578.00 


3,044.50 


38,611.16 
2,070.70 
22,211.00 
605.00 


355.00 


11,758.91 


22,342.63 


12,176.68 


4,596.60 


Cost 

FULTON ST. from Freedom to Herald Aves., 
SHERRY ST. from a point about 350’ 0” W. of Freedom to Herald Aves., 

and in 
OXFORD UAV E: trom JE ultom Ste toa blaiticen ves oes ee eee eee $22,659.14 
JUNCTION AVE. from Hayes to Jackson Aves., 
39TH ST. from Hayes to Jackson Aves., 
40TH ST. from Hayes to Jackson Aves., 
41ST ST. from the crown about 200’ 0’ N. of Hayes to Jackson Aves., and in 
JACKSON AVE, both sides, from Junction Ave. to 48rd St... 33,379.33 
NO. VILLA ST. from Ridgewood to Jamaica Aves., 
NO. COCHRAN AVE. from Ridgewood to Jamaica Aves., and in 
NO. CURTIS AVE. from Ridgewood to Jamaica Aves............-02.---201ceeeeeeeeoes 9,153.50 
VAN WYCK AVE. from Atlantic to Silkworth Aves., 
SILLWORTH AVE. from Van Wyck to Ellsworth Aves., 
LESTER AVE. from Silkworth to Ridgewood Aves., and in 
ELLSWORTH AVE; from Silkworth to, Jamaica Gves.2) 2s ee, 16,305.11 
ALBURTIS AVE. from Lurting St. to Corona Ave., 
CORONA AVE. from Way Ave. to 51st St., and in 


BARKING GAVE. from: Corona tomAlctymecAy cs: ee ered oe een ee 39,074.44 
WOODHAVEN AVE. from Ashland St. to a point about 1,400’ 0” N. of 
Ashland ‘St(2% Sa et Nae Se Ee ee eee Oe, eee Rens ee eee 7,188.48 


MATTHEW PLACE from Forbes to Dunsing St., 

DUNSING ST. from Matthew Place to Marston Ave., 

MARSTON AVE. from Dunsing to Beeckman Sts., 

BEECKMAN ST. from Marston to Jackson Aves., 

JACKSON AVE. from Beeckman to Murray Sts., and in 

ASPINWALLE SPs from) JacksonsAve: to otate ote ees eee eee 47,551.47 
COLLINS AVE. from Mt. Olivet Ave. to Adriatic St., 

ADRIATIC ST. from Collins Ave. to Fresh Pond Road, and in 

FRESH POND ROAD from Mt. Olivet Ave. to Woodbine St.__................. 163,173.84 


$2,335,829.90 


ASSESSMENT Maps AND LISTS COMPLETED AND FORWARDED TO BOARD OF 
ASSESSORS 
Total Cost 

MASPETH AVE. from Newtown Creek to Rust St., 
RUST ST. from Maspeth to Clark Aves., 

Storm Water Sewer from 
RUST ST. to CLARK AVE. in easement to be acquired from City of New 

York, and combined sewer in 


CLARK AVE. from Rust St. to Perry Ave............: ee eae Tay Meee $91,811.76 
PERRY AVE. from Clark to Maurice Aves., and in 

MAURICE A Vie trotasP ection bth cy cscs tr a eeese ene oe gener 84,989.07 
RUST ST. from Clark Ave. to Grand St., and in 

GRAN DSSS fromeRuste Ste to Clertao ity coe eee eee ear ee ee 15,010.08 


KINGSLAND AVE. from Way Ave. to Luydig Place., 

LOUONA AVE. from Kingsland to Roosevelt Aves., and in 

407 EL Sis from, Roosevelititon boll: eAayes ee ne eam een eee see eee 18,454.84 
ALBURTIS AVE. from Roosevelt to Polk Aves., 

FERGUSON (CEDAR) ST. from Alburtis Ave. to 51st St., 

EDSON (PROSPECT) ST. from Alburtis Ave. to 51st St., 

DARVALL (HIGH) ST. from Alburtis Ave. to 51st St., 

MICKLE (WALNUT) ST. from Alburtis Ave. to Brady St., and in 

BRADY (CHEST NUDINSD = tromp Wat vallato Boley esi ee eee remee eee 22,088.87 
FILLMORE AVE. from 46th St. to. Junetion Avesii.--.scccccncssheeececeetatenee enwe 5,439.32 
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46TH ST. (NATIONAL AVE.) from Polk to Hayes Aves., 

45TH (DE WITT) ST. from Polk to Hayes Aves., 

44TH (BENJAMIN) ST. from Polk to Hayes Aves., 

43RD ST (GRINNELL AVE.) from Polk to Hayes Aves., 

42ND ST (RANDALL AVE.) from Polk to Hayes Aves., 

41ST ST. (EVERGREEN AVE.) from Polk to Hayes Aves., 

40TH ST. (CLINTON AVE.) from Polk to Hayes Aves., and in 

bi AVE. trom Polkito: Hayes Aven s )e 7 td ele edccaceccet 

48TH ST. from Polk to Hayes Aves., 

49TH ST. from Polk to Hayes Aves., 

- 50TH ST. from Polk to Hayes Aves., 

ALBURTIS AVE. from Polk to Fillmore Aves., and in 

HP VrOR TA. Vb trommaObhetorm otliinots, see se ee uel ee ee ee 

FOREST PARKWAY from Jamaica Ave. to Ashland St., 

FERRY ST. from Jamaica Ave. to Ashland St., and in 

ASHLAND ST. from Forest Parkway to Ferry St 

FULTON ST. from Willard Ave. to Diamond St., 

HATCH AVE. from Fulton St. to Ridgewood Ave., and in 

PANO Dash rome ultony ote tO jahialcamA Vie. sein. Ue 

HORE om ts kibio ieetrom Calioriato Hrancomia Aves. 22-182 

HUGHES ST. from Fresh Pond Road to Sedgwick St., and in 

SEDGWICK ST. from Hughes St. to Sedgwick Place 

Vi Gt ANE aitromis Loledo:to Chicago ots.cue ee ee 

Pete Vin trom |aindicacive: to Perris Place 2122) 

Pivot ben Vit. from Woodbine to Linden Sts.o) 5. tks tc cekeec teens 

PACKARD ST. from Greenpoint Ave. to Queens Boulevard 

BD oogo: laronaehicrnvatomarimOtit i StS.cues ee eee 

ie Fy toe rome machector to; Atlantic Aves, 1.24 oie oe 

RIDGEWOOD AVE. from Herald Ave. to Rockaway Beach Branch of the 
Long Island Railroad, and in 

Maki DeAV hy trompRidsewood Ave, to Maple St. ee 

HANCOCK ST. from Wyckoff Ave. to Evergreen Branch of the Long Island 
a tihe aa eer ene nner ee th es Mus 


HANCOCK ST. from Nott Ave. to 14th St., and in 

13TH AND 14TH STS. from Hancock St. to the Boulevard 
NOMAD erom bast River to Hancock) Gti ee 
REVIEW AVE. from Greenpoint Ave. to Howard St., and in 

IOWA enor eniraniiNeyle war vVieN CO pObATT: oUt asus wee ee es ee 
HORTON ST. from Chicago to Justice Sts., and in. 

US DIGITS ie ifrom-ellortonwot. to! Broadway. 2 
GEROLD (19TH) St. from California to Sanford Aves 
Bip ww OV He from Syosset t0 Perris St, .2 40.0 ee 
Be ME DiGi AVE, trom MerlsobytoAshland Ave. js10 se ee 
McCORMICK AVE. from Rockaway Road to Liberty Ave.........00..--- 
OXFORD AVE. from 30’ 0’ S. of Ashland St. to Ashland St., and in 
ASEAN DES iearrom, Oxtord to Mreedom Aves... 2k ee 
JAMAICA AVE. from Greenwood Ave. to Rockaway Branch of the L. I. R. R. 
BUCHMAN AVE. from Myrtle to Van Cortland Aves... 2.002202. cece 
METROPOLITAN AVE. from Brevoort St. to Richmond Hill Ave 
HICKORY ST. from Freedom to Oxford Aves., and in 

Aero VEL. frome Hickory to Maple Stei 5. ee 
GUION AVE. from Atlantic N. S., to Jamaica Aves., 

BEDFORD AVE. from Atlantic N. S., to Jamaica Aves., and in 

ROiLONG odianrom Giuon to NapiertA ves. 2. sues ete! ils Fi 5 eo RE 


ol 


Total Cost 


$50,474.89 


12,325.56 


13,358.33 


15,538.30 
2,657.84 


3,096.06: 
2,638.55 
3,342.50) 
3,861.45 
1,645.19) 

892.80 
1,626.77 


6,387.47 


915.14 
2,572.68 
858.81 


6,093.05 
43,610.96. 


3,484.12 


8,300.73: 
2,579.45 
9,076.64 
1,478.44 
4,132.06. 


2,236.08. 
39,970.78 
5,215.46 
10,671.73 


4,222.68 


17,170.59 


Total Cost 
HATCH AVE. from Ridgewood to Jamaica Aves., and in 


JAMAICA AVE. from Vanderveer Ave. to Diamond St.__u_.222.-.-e2---eeeee $11,098.78 
JAMAICA AVE. from the easterly side of the Rockaway Branch of the 
Li, La Ry Re to Diamond 5 tig ee ere oe ee ee ae 5,431.01 


SEVENTH AVE. from Pierce to Graham Aves., 

PIERCE AVE. from Sixth to Eighth Aves., and from Ninth to Steinway Aves. 4,677.23 
JAMAICA AVE. from Ferry St. to Gherardi Ave,..2 202. 9,202.30 
MAURE AVE. from Wisner Place to Metropolitan Ave., 

JAMAICA AVE. from No. Vine St. to Ellsworth Ave., and in 

RIDGEWOOD AVE. from Maure to No. Curtis Aves, ._..020022 ee 66,165.49 
MAURE AVE, from Atlantic Aves to: Wister Place: == saat en ae 11,431.99 
NO. VILLA ST. from Jamaica to Metropolitan Aves., 

HILLSIDE AVE., N. S., from No. Villa St. to Waverly Place, 

WAVERLY PLACE from Jamaica to Metropolitan Aves., 

NO. CURTIS AVE. from Jamaica to Hillside Aves., and in 


NO, WICKES S®. trom Jamaica to: uallsiderAw ec ten: aee ene ene 29,841.66 
FULTON PLACE from Atfield Place to No. Villa St., and in 

NO. MORRIS AVE. from Fulton Place to Jamaica Ave... 2--c.ceceeceee 13,622.83 
NO. WICKES ST. from Fulton Place to Ridgewood Ave., and in 

NO. VILLA ST. from Fulton Place to Ridgewood Ave.2..= 2... ee 3,650.19 


SYCAMORE PLACE from Maure Ave. to a point 350’ 0” E. of Maure Ave. 1,658.18 
SACKETT ST. from 46th to 48rd Sts., 

42ND ST. from Roosevelt to Polk Aves., 

41ST ST. from Roosevelt to Polk Aves., and in 

JUNCTION. AVE. from Roosevelt to Polk Aves. 22 ei ere 24,181.83 
ROCKDALE ST. from Queens Boulevard to Nelson Ave... o200.2.-2-oe eeu 2,221.94 
50TH ST. from Hayes Ave. to crown about 460’ N. of Jackson Ave., 

49TH ST. from Hayes to Burnside Aves., 

48TH ST. from Hayes to Burnside Aves., 

47TH ST. from Hayes to Burnside Aves., 

46TH ST. from Hayes to Burnside Aves., 

45TH ST. from Hayes to Burnside Aves., 

44TH ST. from Hayes Ave. to crown about 180’ S. of Burnside Ave., 

43RD ST. from Hayes Ave. to crown about 250’ N. of Jackson Ave., 

42ND ST. from Hayes to Jackson Ave., 

41ST ST. from Hayes Ave. to crown about 200’ N. of Hayes Ave., 


JACKSON AVE,., both cidestrom 43rd -tovblst Stc.a= a 77,701.39 
QUEENS AVE. from Haydock (20th) St. to Norwood Place (26th) St.......... 46,655.88 
HAY EStAVE. trom dist torOth ots,see.ta eee ee nn 38,124.83 


KINGSLAND AVE. from 51st St. to Way Ave., 

ROOSEVELT AVE. from Alburtis to Junction Aves., and in 

ALBURTIS (SYCAMORE) AVE. from Kingsland to Roosevelt Aves........... 45,427.73 
VAN WYCK AVE. from Atlantic to Silkworth Aves., 

SILKWORTH AVE. from Van Wyck to Ellsworth Aves., 

LESTER AVE. from Silkworth to Ridgewood Aves., and in 

ELLSWORTH AVE. from Silkworth to Jamaica Aves... Abeba, she 19,098.34 
VAN WYCK AVE. from Silkworth to Jamaica Aves., 

JAMAICA AVE. from Van Wyck to Ellsworth Ave., and in 


METROPOLITAN AVE. from Van Wyck to Troy Aves.._.................... -aunhde 16,007.04 
MYRTLE AVE. from Hamilton to Napier (Washington) Aves............-------- 22,904.33 
AUDLEY (WALNUT) ST. from St. Ann’s Ave. to Mayfair Road... 9,548.12 
VAN*ALST AVES trom Nott, Aves toe T Atti Sit eect ses een lpn eee aey a 3,776.44 


BEAUFORT AVE. from Guion Ave. to Seattle St., 

PORTLAND AVE. from Beaufort Ave. to crown N. of Beaufort Ave., 

HERLAND AVE. from Beaufort to Chichester Aves., and in 

ASUION AVE: trom, Beautort to) Chichester Ayes.s essen eee nee 9,483.89 
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Total Cost 
KIMBALL AVE. from So. Curtis to So. Cochran Aves., and in 
SO. COCHRAN AVE. from Liberty Ave. to crown 350’ 0” N..__............... $7,516.32 


$1,054,220.65 


IMPROVEMENTS FOR WHICH PRELIMINARY AUTHORIZATION WAS GRANTED 


Estimated Cost 


Bolo b- AVE. from Presh: Pond Road to Mt: Olivet Ave... ee $8.400.00 
GRAND ST. from Willow Ave. to Columbia Place, and in 
COLUMBIA PLACE from Grand St: to Brown Place... sk 15,000.00 


KAISER ST. from Jamaica Ave. to Ashland St., 

WILLARD AVE. from Jamaica Ave. to Ashland St., 

OAKLAND ST. from Kaiser St. to Manor Ave. 

BRANDON AVE. from Woodhaven to Willard Aves., 

ELMWOOD ST. from Kaiser St. to Willard Ave., 

FERRISS ST. from Kaiser St. to Willard Ave., 

AVONDALE ST. from Kaiser St. to Willard Ave., 

ASHLAND ST. from Woodhaven to Willard Aves., and in 

MANOR AVE. from Ashland St. to a point about 175’ 0” N. of Ashland St. 42,000.00 
RALPH ST. from Fresh Pond Road to Traffic St., and in 


(MAH col frome Ralpa tor Grove ots eat aN a 10,900.00 
ROOSE Vb ieAV EO onurom: Alburtis tonlouona Aves. 2 1,200.00 
SUS OUP oo Mouse trom, 42ndato, 40¢h i ots ete ee a ee 1,900.00 
SYOSSET ST. from Woodhaven Ave. to a point 90’ 0” W. of Bigelow Ave., 
and in 
BiG BICOW eA\V Hetrom Syosset ot. bor jamaica Aves: = 222 $e 3,900.00 
MoM RUNG ee LACH, trom Central, tol bdsalleAvesmens* le ee 2,100.00 
WOOL ST. from Grand to Weimar Sts., 
KOERNER ST. from Weimar St. to a point about 225’ 0’’ E. of Wool St. 
MANHEIM ST. from Weimar St. to a point about 385’ 0” E. of Wool St., 
and in 
WEIMAR ST. from a point about 175’ 0” W. of Wool St. to a point about 
OM Mae Ey EO TMEVVCOO | BO Leet Se oe ee eat et oe Oe ie LE he ye da 15,700.00 
NON DE VER DiweA Vibairom Grand St. to Hull Aver 2 222. eee 2,000.00 
HOWARD ST. from Forest Parkway to a point about 275’ 0” east._..._....... 1,400.00 
$104,500.00 
IMPROVEMENTS FOR WHICH FINAL AUTHORIZATION WAS GRANTED 
BROAD ST. from Maspeth Ave. to Grand St., Estimated Cost 
VAN COTT AVE. from Maspeth Ave. to Grand St., 
HIGH ST. from Maspeth Ave. to Charles St., 
HILL ST. from Rust St. to Clermont Ave., 
HERBERT ST. from Rust to High Sts., 
CHARLES ST. from Rust to Grand Sts., and in 
BEILBY ST. from Rust St. to Van Cott Ave., Second Ward.......-...--2-.i.- $47,900.00 
GHROUD 19TH) ss... from: California. to Santord Aves...28 A 2,300.00 
HICKORY ST. from Freedom to Oxford Aves., and in 
fee eae Ley by arom raickory to. Maple Ste.22. och 0.4 le iin cca ctedeade cuca 4,500.00 
DINLONSEDAL LS bono sotth: to) Cumberland: Stsia--. se ee 6,500.00 
WiSNER: PLACE trom Maure Ave) to Atield Place .2.2. 2 2,500.00 
ALBURTIS AVE. from Lurting St. to Corona Ave., 
CORONA AVE. from Way Ave. to 51st St., and in 
vA RK ioss b.ctroti CODOma tO NISL yme BA VES mame No Ae eons SL, ee ed) 31,500.00 
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Estimated Cost 
BROAD ST. from Hull to Clinton Aves., 
CLINTON AVE. from Broad to Mueller Sts., 
REMSEN PLACE from Clinton to Perry Aves., 
PERRY AVE. from Maurice Ave. to Mueller St., 
MASPETH AVE. from Clermont to Willow Aves., and in 


CLERMONT AVE. from Maspeth to Hull Aves. 2j.t cee $64,600.00 
51ST ST. (CENTRAL AVE.) from Lurting (Willow) to Waldron Sts., 
(awn, (Aves) 2 Get rol oe ee 0 a neem A a eee Sea ge 223,400.00 


FULTON ST. from Birch St. to Lefferts Ave., and in 
LEFFERTS AVE. from Fulton St. to the crown about 200’ 0” S. of Ful- 

tON Stsacs cutee a i Se Ee, ee ee eee ee 4,400.00 

FULTON ST. from Freedom to Herald Aves., 

SHERRY ST. from a point about 350’ 0” W. of Freedom to Herald Aves. 

FENHURST PLACE from Sherry St. to Herald Ave., and in 

OXFORD AVE, from salton ist. tora tlam Gleevec see a en 33,800.00 
Combination Sewer: GENESSEE ST. from Liberty to No. Conduit Aves., 

and a storm water sewer in GENESSEE ST. from No. Conduit to So. 

Condit tAv esas. ee ee ee eee Ret oe Pei! VOTE AT RN AIP ON 257,000.00 
HONEYWELL ST. from Nelson (Nott) to Hunterspoint Aves............-....---- 7,500.00 
IDAHO (21ST) St. from Queens to Franconia Aves., 

JOSLIN (22ND) ST. from Queens to Franconia Aves., and in 
KENDALL PLACE (23RD ST.) from Queens to Franconia Aves.................. 17,200.00 
LIBERTY AVE. from Amber St (77th Road) to Huntington St. (102nd 

Road), 

HUNTINGTON ST. (102nd Road) from Liberty Ave. to Rockaway Blvd., 
ROCKAWAY BOULEVARD from Huntington St. (102nd Road) to Lib- 

OM by AVG. dace lesdbacants ceocenaech eee Seeded eee a 149,500.00 
NO. RAILROAD AVE. from 51st St. to Louona Ave., 

SO. RAILROAD AVE. from 51st St. to Louona Ave., 
ALBURTIS AVE. from Kingsland Ave. to Lurting St., and in 


WAY AVE trom: Kingsland Ave to) Watts) St, ae 35,400.00 
ROCKDALE (HILL) ST. from Queens Boulevard to Nelson (Nott) Ave..... 2,600.00 
TROY ST. from Jamaica to Metropolitan Aves., and in 

COTTAGE S11. trom Jamaica; to MetropolitameA ves. ene ee 4,700.00 
VAN-ALST AVE. trom NottrAvies tos Tt Stresses oe 4,300.00 


WOODLAND AVE. (90th St.) from Huntington St. (102d Road) to Beau- 
fort (97th) Ave., 
BEAUFORT (97th) AVE. from Boyd Ave. (88th St.) to Hatch Ave. (97th St.) 
WALKER AVE. (94th St.) from Beaufort (97th) to Woodhaven Aves., 
and in 
WOODHAVEN AVE. from Walker Ave. (94th St.) to Fulton St. (91st 
Ave) 26 since he See ON OO ee a 176,900.00 
80TH (HUDSON) ST. from Liberty to Atlantic Aves., 
ATLANTIC AVE., N. S., from 80th to,76th St. (Lott Ave.), 
76TH ST. from Atlantic Ave., N. S., to 98rd Ave. (Pratt Place), 
93RD AVE. from 76th St. to Elderts Lane, 
ELDERTS LANE from 98rd to Jamaica Aves., 
78TH ST. (Snedeker Ave.) from Atlantic Ave., N. S. to Jamaica Ave., and in 
JAMAICA AVE. from Elderts Lane to the crown about 200’ 0” east of 
Mldertsilane sie. ees gla hg DUR TT, BM Men ORE SS RR ao Oe ee A 205,400.00 
HOBSON AVE. from Newtown Creek to Halle Ave., b 
Combination sewer, etc., in 
HOBSON AVE. from Halle to Jones Aves., 
JONES AVE. from Clifton Ave. to Laurel Hill Boulevard, 
LAUREL HILL BOULEVARD from Jones to Borden Aves., 
MONTGOMERY AVE. from Columbine to Jones Aves., 
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Estimated Cost 
CONGRESS AVE. from Laurel Hill Blvd. to Montgomery Ave., 
TOWNSEND AVE. from Laurel Hill Blvd. to Hobson Ave., 
WATERS AVE. from Hobson to Clifton Aves., 
JOY AVE. from Montgomery to Clifton Aves., 
COLUMBINE AVE. from Hobson to Clifton Aves., 
CLIFTON AVE. from Waters to Columbine Aves., with a temporary con- 


Heciionelorsewenan: Colmmbine Avert sss) ee hie ee $138,100.00 
ROOSEVELT AVE: S.S:, trom Alburtis to: Louona) Aves. 1.2.0.2 .2 1,500.00 
DLBOW MoE NES Latrom 42nd. toy40th tse. ce ee ie bo Ne 2,400.00 


WOOL ST. from Grand to Weimar Sts., 
KOERNER ST. from Weimar St. to a point about 225’ 0”” east of Wool St., 
MANHEIM ST. from Weimar St. to a point about 385’ 0” east of Wool St., 
WEIMAR ST. from a point about 175’ 0” west of Wool St., to a point about 
eae A LOL Ve OO Iy soir eee kee ee Me kA ss Neel ha ea 21,200.00 


$1,445, 100.00 


CONTRACTS AWARDED 
Contract Price 


(em no Deira Queens Blvd. to L. 1) Ro Redo cece cc csceccnessactacctcce $20,460.36 
BROAD ST. from Maspeth Ave. to Grand St., 

VAN COTT AVE. from Maspeth Ave. to Grand St.; 

HIGH ST. from Maspeth Ave. to Charles St., 

HILL ST. from Rust St. to Clermont Ave., 

HERBERT ST. from Rust to High Sts., 

CHARLES ST. from Rust to Grand Sts., and in 


EUR ID Yao a LrOmmNustno ty tor Vial CottvA Vena We ee 41,616.76 
51ST ST (CENTRAL AVE.) from Lurting (Willow) to Waldron St. (Lawn 
JANUS) Sse estes se he Accu ea pk eS oe a re 346,493.00 


FULTON ST. from Birch St. to Lefferts Ave., and in 
LEFFERTS AVE. from Fulton St. to crown about 200’ 0” S. of Fulton St... 3,112.56 


CEROPDS TORE ss. from:Calitornia to Sanford Ave... 2,085.06 
HICKORY ST. from Freedom to Oxford Aves., and in 

OPesHOR DPAV Parone: lickory to Maple St... 25 sc extcgen crete ce reece tbe a cetec eden 3,664.21 
HONEYWELL ST. from Nelson (Nott) to Hunterspoint Ave......................- 5,003.70 


NO. RAILROAD AVE. from 51st St. to Louona Ave., 
SO. RAILROAD AVE. from 51st St. to Louona Ave., 
ALBURTIS AVE. from Kingsland Ave. to Lurting St., and in 


iia Vie trom KangslanduAver tor Martin’ Sti: i et 28,833.17 
ROCKDALE (HILL) ST. from Queens Blvd. to Nelson (Nott) Ave............ 1,911.76 
PirioONeHAVL SL. trom South to.Cumberland Sts.2 222 se 4,613.48 
MAN Mico oA V Ee tromeNott Ave, tol4th Ste. ee ee 3,204.01 


VAN WYCK AVE. from Silkworth to Jamaica Ave., 
JAMAICA AVE. from Van Wyck to Ellsworth Aves., and in 


MECROPOLLLAN AVE. from! Van Wyck to) Troy Aves: 22 14,525.90 
WISNER” PLACE from Mature Ave. to Atfield. Place... 2,042.26 
Temporary Park Inlet Basin: S. S. of HILLSIDE AVE. about 160’ 0” W. 
Oigisel CLES Ary CMmeree ne eer Le ae eek eh ee ge ed: 364.05 
Receiving Basin: N. E. corner COOPER AVE. and EPSILON PLACE....... 370.00 
7 f Ne Bcomer LODUS and COORPBREAV HSi. es. 370.00 
= * Southerly side of COOPER AVE., opposite Beta Place... 100.00 
° iz Easterly corner of FOREST AVE. and SUMMERFIELD 
ne VEEP. eae A SE PRCA Os) 3 Vee ee irl Ree VaREn fe lee oe A 340.00 
~ - Easterly corner of ELY AVE. and TEMPLE ST..____....... 335.00 
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Contract Price 

ALBURTIS AVE. from Lurting St. to Corona Ave., 
CORONA AVE. from Way Ave. to 51st St., and in 
BARKINS: AVE.. from Corona’ to AlstynevA vests. oe pa ee eee $38,602.75 
BROAD ST. from Hull to Clinton Aves., 
CLINTON AVE. from Broad to Mueller Sts., 
REMSEN PLACE from Clinton to Perry Aves., 
PERRY AVE. from Maurice Ave. to Mueller St., 
MASPETH AVE. from Clermont to Willow Aves., and in 
GLERMONT AV EesfromeMviaspetil coy Telia lle sy exces ees seneeteeenent ee eee 54,693.25 
IDAHO (21ST) St. westerly side, from Queens to Franconia Aves., 
JOSLIN (22ND) ST. from Queens to Franconia Aves., and in 
KENDALL PLACE (23RD ST.) from Queens to Franconia Aves.................. 12,176.68 
FULTON ST. from Freedom Ave. to Herald Ave., 
SHERRY ST. from a point about 350’ 0’ W. of Freedom to Herald 

Aves., 
FENHURST PLACE from Freedom Ave. to Herald Ave., and in 
OXFORD AVE, trom Fulton St. sto wAtlantic sA vemern: se eee eee 22 74 enG 
TROY ST. from Jamaica to Metropolitan Aves., and in 
COTTAGE, ST> irom" Jamaica, to Metropolitan tA vies. ee eee 4,327.81 
PARK INLET BASINS: N..E., S. E. and S. W. corners of BEACH 118TH 

ST. (7TH AVE: and ROCKAWAY BEACH) BEV) a) ise oeneeas 675.05 
Temporary Dry Weather Flow Sewer in the line of 43RD ST. from the pier- 

head line to the bulkhead line; sewer in 
43RD ST. from the bulkhead line of Flushing Bay to Ditmars Ave., a tem- 

porary grit and screening chamber in 
43RD ST; a sewer, etc., in DITMARS AVE. (BAYSHORE TERRACE) 

from 48rd to Dist Sts. Gonmtract ING siz eee en 5,900.00 
LIBERTY AVE. from Amber (77th) St. to Huntington St. (102d Road), 
HUNTINGTON ST. from Liberty Ave. to Rockaway Blvd., and in ; 
ROCKAWAY BOULEVARD from Huntington St. to Liberty Ave... 219,634.00 
Combination sewer, etc., GENESSEE ST. from Liberty to North Conduit 

Aves , and a storm water sewer in GENESSEE ST. from No. Conduit to 


So, Condit! Aves mo yh ee ae 363,819.00 
Reconstruction of an outlet sewer in the line of 43RD ST. to Flushing 

Boao ss ec a Ie 2a a RCL te Oe 33,562.10 
SIBOUTSENe S. trom 42d! ter 4 Op by Sits ee ee ee ee 1,460.81 


WOOL ST. from Grand to Weimar Sts., 
KOERNER ST. from Weimar to a point about 225’ 0’ east of Wool 
St., 
MANHEIN ST. from Weimar St. to a point about 385’ 0’’ east of Wool 
Sung Ghakelereal 
WEIMAR ST. from a point about 175’ 0” west to a point about 385’ 0” 
east-of Wool Stic ee Laas ee Eee Un see ee ee 14,081.96 


$1,251,093.45 


On December 31, 1918, there were brick and concrete, and pipe sewers, 
receiving basins and sewage purification plants, as follows: 


64.243 miles of Brick and Concrete Sewers 
296.387 “ “ Pipe Sewers 
3,936 Receiving Basins 
3 Sewage Purification Plants 
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DRAINAGE PLAN REportT, 1918 


Title 


Sent to 
Board of 
Estimate and 


Assessment Area Corona In- 
PERCE LO ieee cx em ees ase 


Corona Int. Amended............ 


9010 
2011 
9120 
29172 


Assessment Area part 


Pushing Winget .0s vale, 


AG- > and-40-B ee ss 
Ben atid 40-APo 22 Sen 


acres. 


materials of construction and supplies. 


April, 1918 
Mar. 28, 1917 
Dec. 18, 1917 
May, 1918 


5, 1918 


Oct. 5, 1918 


Dec. 10, 1918 
May, 1918 
Sept. 27, 1918 
Nov. 18, 1917 
Sept. 22, 1917 
June 1918 


Approved by 
Board of 
Estimate and 


Area 


in Remarks 


Apportionment Apportionment Acres 


April 19, 1918 
April 26, 1918 
April 19, 1918 
May 31, 1918 
Dec. 6, 1918 
April 19, 1918 
Dec. 18, 1918 
April 19, 1918 
May 3, 1918 
Mar.. 1, 1918 
Dec. 6, 1918 


Nov. 22, 1918 


Novy. 22, 1918 


June 28, 1918 
Dec. 6, 1918 
May 3, 1918 
April 26, 1918 
Nov. 22, 1918 


5 (Trowbridge St.) 
15 
14 

3.5 (Temporary Sewer) 


Areas 28, 24, 24—A, 26, 
27, 27-A and 29-A 
In area No. 24 
440 52.4 acres added 


35 
150 
Bs 
180 
Ue 
75 
Areas 29, 29-A, 30-A, 
30—B,31,33—A,33-B, 
33-C, 33-D, 33-E, 
33-F; 34 and 35 
Area 29, 31, 33-—D, 
30-A, 30-B and 
33-C 
6° 
15 
62 
2 


5 Temp. San. Sewer 


17 Amendments were submitted to the Board of Estimate and Apportionment. 

18 Amendments were adopted by the Board of Estimate and Apportionment. 

The extensive studies of the 3,500 acres in the Rockaways are nearly completed and 
a plan will soon be submitted to the Board of Estimate and Apportionment. 

Extensive studies have been made in the Flushing section, involving an area of 8,350 


Sewers for part of this area have been adopted this year. 


REPORT OF ANALYZING AND TESTING LABORATORY 
FOR 1918 


Seven hundred and forty-four (744) samples were submitted and tested 
as tc compliance with specifications for construction work, specifications for 
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CONSTRUCTION WORK AND MATERIALS OF CONSTRUCTION 


BITUMINOUS MATERIALS: 


Asphaltice Cement:. 23:2 35 .2ee | 2 eee pee ee ee 10 
Asphaltic Concretets We. 2 Seer cee ae Ee alan ps ee Cee 75 
Asphalt) Wearing -Surtacel: seyese = snes ements eee eee me ene 60 
Asphalt Bloches tc 8 ey es Dee Ned Le ee ea eee 14 
Bituminous Roadysuracings Material === as ane enenn one 99 
Road/Oil tor’ Colas pli ca tio ieee eee ene 14 
Road" Oil for Hotes pplieatic tease eens eee eee eee eee 21 
Bituminotisy JoimGe Haller eee a eee ee ee 2 


Non-BiTuMINOoUS MATERIALS: 


Portland Cement... 923 eat ea ee eee ee 145 
Sand for Coneretesse eee ee ee ee ee 145 
Broken Stone and Broken Stone Screenings ._....__....--------.------.---- 41 
Si 1al6 See CE A PEL IEEE NN, OW c URSA RM Ren adh 37 
Gravel ei, Te a eel, See ee ale Re. Re Ren ok 3 
Gtiti ee es ee el Ea ee See ee OA 1 
Granite: Block 2). 2 ee Re ies NE ee at 1 
Vittritied Paivirige 6 tc eee ee eee a eee sane eee eee 2 
Creosoted"W 00d) Blocker tae Reig ee hee eee 4 
SUPPLIES: 

Disinfectant se ois. ohn ee PT ee i et oe ee Bo 
Withee. ia ee La le er 18 
SOO D ccccecashecttee a Nel ee 8 eye eS a ee ee 3 
Fae) (Othe te ee Os DRI, Re ce a 3 
Machine: Or Sees Sah ory Ate ee 3 
Cylinder’ Ou 3 Meo. te 225 rs ae ee eee 1 
Linseed) Oil) 3 Se ee ee ee 3 
Turpentine... 28 <i Ae i 2 
Benzing 4.02 hee 8 ete aE ae ae a ee ee 1 
White pea 2 5 a a Pee OO i 
Blue Print. Paper nis.2uk So) eee eee 3 

744 


Tests were made of the flue gases and of clinker and ash at the Ravens- 
wood Refuse Destructor, of the clinker and ash at Arverne Refuse Destruc- 
tor, both series of tests being made for purpose of reporting on the fulfill- 
ment of guarantee clauses of contract. The clinker, ash and flue dust from 
the Ridgewood Refuse Destructor were also analyzed to test the complete- 
ness of incineration. 

Bacteriological and chemical examinations were made of the water at 
various points in Flushing Bay in order to investigate and report on the 
alleged unfitness for bathing purposes at certain points in the bay. 

Comparative chemical and bacteriological studies of the raw sewage at 
the Elmhurst and Jamaica Disposal Plants were made. The electrolytic 
process of sewage disposal was investigated at the Elmhurst plant and a 
detailed chemical and bacteriological study of certain phases of the process 
was made in the laboratory. 

Studies were commenced and are being continued on the physical 
properties of paving blocks including granite, wood, asphalt and brick. 
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BUREAU OF SEWERS 


MAINTENANCE DIVISION 


OPERATIONS, 1918 


meals ect oewer Cleaning 20 eet 3,880,973 
IMannolesi Gleam edie scte eee eer ce COE eee Be oe 20,161 
ToadsvRemoved! from sewers se O2ol 
ipasing'@leanecdin= see oe chee s eee eb 9,966 
Cibicnviardsskemovedstae see ee ere ee eS 11,891 
WoacdssRenmo ves tromms aii sw sis ees ee ee 15,666 
Lineal Feet Drains and Culverts Cleaned...................... 296,126 
OAGSERemov.ed. Protea Gia ees ee 4,410 
Basincei elie vccimmmtnee: ee Sue ee ee sy 747655 
AMMEN Dall CCmmmeeaee te sh een ENS oe ar hoa Se 65 
Sane |S 11 | meena tee fas ale Pp ee EY oot Vee 13 
NV Earvitcs ies sit cat lemme eee. eee tae ak ie ed A ale ed 18 
Manhole: Covers! Replaced 222 ta ee 97 
Lineal Feet'of Sewer Repaired. 2. _....--.-.-.-.-c.-seccscce-oe-- 1,097 
Gallons Sewage Pumped and Treated: 
NEW L CUT eee ee ee eae eka Pe Pe a hee 1 339,029,000 
Heitz Cet eee een fee St tee es 2 1,403,611,000 
are. OCKA Wa Voee sr eure fod 5 on bbe LG goad Le 507,985,000 
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BUREAU OF STREET CLEANING 


Work ACCOMPLISHED 


742,325,566 sq. yds. pavement were cleaned by hand during 1918 
7,450,384 “i pavement were cleaned by machine 
736,501 cu. yds. ashes, garbage, rubbish and street sweepings 
collected and disposed of 


18,463 ‘ snow were removed by the Bureau during 1918. 
5,951,174 lin. ft. of crosswalks cleaned 
1,986,698 “ gutters cleaned 


3,938,920 sq. yds. streets cleaned 


NEw STRUCTURES 


The Incinerator Plant at 63d Street and Barbadoes Creek, Arverne, 
L. I., was completed and put into operation on December 19, 1918. 

This plant disposes of all the garbage and refuse material collected in 
the Fifth District. Prior to the erection of this plant, it was necessary 
each summer to hire scows and tugs to take this material to a place of final 
disposition. This caused great expense and considerable annoyance and 
delay, due to the fact that scows and tugs were not at all times procurable, 
and disposal plants were not always ready to receuve our material for final 
disposition. The erection of this plant has been a great relief to the trades- 
people. who now cart their own material to the plant where it is disposed 
of without cost to them. 
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BUREAU OF PUBLIC BUILDINGS AND OFFICES 


REVIEW OF THE YEARS’ WoRK 


Owing to the high cost and difficulty of obtaining materials on account 
of war conditions, no large jobs have been undertaken during the year. 

In addition to repairs made to various buildings by Departmental 
Labor of this Bureau, the Plumbing and Hot Water System in the Interior 
Bath, have been renewed by contract, also a large chimney has been built 
on the exterior of the County Building, Jamaica, which were absolutely 
necessary. The buildings and offices have been kept in clean and sanitary 
condition, flower beds and shrubbery have been maintained and grass 
trimmed in grounds adjoining public buildings during summer months. 

Office equipment and supplies, and laundry, cleaning and disinfecting 
supplies furnished as required. All necessary work was done at Queens 
County Court House, Borough Hall, St. Mary’s Lyceum Building, Interior 
Bath, Town Hall, Newtown, Town Hall, Flushing, Town Hall, Jamaica, 
Comfort Station, Jamaica, County Building, Jamaica, and Magistrate’s 
Court House, Far Rockaway. 


INTERIOR BATH, 8TH STREET, LONG ISLAND CITY 


PATRONAGE 

Month Males Females Total 
Sub EER Nee allel 5 ce ee 2,476 636 3,112 
ebiiiar years eee ee Ete 242, 612 3,154 
UN Tanisha Sere cy Se 1,893 709 2,602 
SA ryt Aen eae eee a le ed e526 442 1,968 
IN Cele eas te AR a 124 an 161 
Al BtaVE 2 aka ee ee aoe a 4,776 1,396 6,172 
Aye ee ee eed ee ETS Bee 5,278 1,798 7,076 
UNVig Gt SAL Seek ae pees OF oo Se 5 2 ee 8,384 3,637 11,980 
Dep Lem Dera ew 2S es bes ahs 4,005 17302 5,307 
Octopernt a ae esas sah ot ae 3,518 Tbe eg} 4,693 
ING Meni Crt, Bae Be es ete 2 Sb 885 B02 


iD yeie(Sraitl @(e1 eta see ESA, oe ee SpLTS » 3923 4,098 


40,473 13,552 54,025 


Note.—Bath closed January 28th and 29th, February 4th, 5th, 11th, 12th, 18th, 
19th, 25th, and 26th, March 4th, 5th, 11th, 12th, 18th, 19th, 25th, and 26th, April 1st, 
2nd, 8th, 9th, 15th, 16th, 22nd, 23rd to conserve fuel. Closed from April 24th to 
May 30th for repairs. 
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TOPOGRAPHICAL BUREAU 


FINAL AND ALTERATION Maps 


During the year the Board of Estimate and Apportionment approved 
two Final Sections (atlas sheets); three Special Final Maps, and thirty- 
eight Alteration Maps. Within the same period we completed and forwarded 
to the Board, for its approval, ten Final Sections (atlas sheets); five Special 
Final Maps, and forty-three Alteration Maps. 

Of the maps approved by the Board, four Final Sections (atlas sheets), 
twelve Special Final Maps and fifty-two Alteration Maps were in its hands 
awaiting approval at the close of 1917; and the opening of the year 1919 
finds in the hands of the Board, waiting its approval, eleven Final Sections 
(atlas sheets), fourteen Special Final Maps, and fifty-five Alteration Maps. 

We have in course of preparation sixty Final Sections (atlas sheets), 
(see Chart ‘‘E’’), one Special Final Map being draughted, and thirty-one 
Alteration Maps—nineteen being draughted, nine being computed and three 
being surveyed. 


STREET OPENING PROCEEDINGS AND STREET OPENING Maps 


The Local Boards authorized acquisition of title to thirteen streets, 
and the Board of Estimate and Apportionment instituted proceedings to 
acquire title to eight streets of which three were new proceedings, and five 
amended proceedings. 

Street opening maps in four proceedings, totaling 13,200 feet, were 
approved by the Board of Estimate and Apportionment. We completed 
and forwarded to the Board, for its approval, eleven Rule Maps, totaling 
39,360 feet, and seventeen Draft Damage Maps, totaling 56,060 feet. 

To the Corporation Counsel we forwarded thirty-three Final Damage 
Maps, totaling 68,627 feet, and thirty-four Benefit Maps, totaling 1,963 acres. 

In course of preparation we have seventeen Rule Maps, totaling about 
36,126 feet, eighteen Draft Damage Maps, totaling about 39,711 feet, forty- 
four Final Damage Maps, totaling about 55,016 feet, and fifty-four Benefit 
Maps, the acreage of which has not yet been computed. 

At the present time there is under contemplation by the Sewer Bureau 
a plan providing for construction of a trunk sewer to drain Woodside and 
Winfield sections. This sewer will outlet into Bowery Bay at foot of Theo- 
dore Street and will run through 25th Street, Sigel Avenue and Riker 
Avenue. ‘Title to Theodore Street has already been acquired, and Riker 
Avenue up to. 12th Street can be vested at any time. A proceeding pro- 
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viding for legal opening of Riker Avenue, from 12th Street to 25th Street, 
and 25th Street, from Sigel Avenue to 12th Street, is now before Committee 
on Assessments of the Board of Estimate and Apportionment. Twelfth 
Street, from Sigel Avenue to 13th Street, can be vested at any time, and 
maps for 13th Street, from 12th Street to Polk Avenue, together with Polk 
Avenue, from 13th Street to Fisk Avenue, are now under preparation and 
will be completed during early part of 1919. 

During the coming year a considerable effort will be made to facilitate 
construction of the Jamaica Trunk Sewer, outletting into Cornell Basin 
and Jamaica Disposal Plant. In order to clear the way for this sewer legal 
opening proceedings for the following streets were passed by the Local 
Board and are now in the hands of the Board of Estimate and Apportion- 
ment: 


TUCKERTON STREET, Guinzburg Place to Blakely Street; 

ULSTER AVENUE, Phraner Avenue to Freehold Street; 

FREEHOLD STREET, Ulster Avenue to Baisley Boulevard; 

BAISLEY BOULEVARD, Rockaway Boulevard to Byron Street; 
Byron Street to Cornell Basin; 

NORTH CONDUIT AVENUE, Baisley Boulevard to Jamaica Dis- 
posal Plant. 


Another matter now in the hands of the Board of Estimate and Appor- 
tionment is a proceeding for the legal opening of NORTH JANE STREET, 
from Vernon Avenue to the Barge Canal Terminal, the authorization of 
which will permit the vesting of title and the physical improvement of this 
street as requested by the State Engineer. 


FLusHING Bay AND NEWTOWN CREEK 


A proceeding for the legal opening of Flushing River, from Flushing 
Bay to Livingston Street, is expected to be approved by the Board of Esti- 
mate and Apportionment in February, and should their action permit the 
vesting of title and entry of the Court Order it will make available for con- 
struction and general improvement purposes an appropriation of $80,000.00, 
recently made by the United States Government. 

There is now pending before Congress a bill containing a project for 
the improvement of Newtown Creek. This bill is divided into two parts, 
the first of which provides for an appropriation of $205,000.00, to be made 
available immediately upon enactment of the proposed legislation; while 
the second part involves an expenditure of $305,000.00 additional, but 
necessitates an amendment of the final map and the authorization of an 
opening proceeding to acquire the necessary land. In connection with this 
matter an enabling act similar to the Flushing River bill has been sub- 
mitted to the State Legislature for its approval. 

A study of the above-mentioned alteration map, relative to the most 
advantageous location of bulkhead lines, is now being made, and it is expected 
that title to the land will be acquired during 1919. 
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The adoption by the Board of Estimate and Apportionmént of the 
Jamaica Bay Boulevard proceeding and the authorization of its physical 
improvement is expected during the year 1919. This improvement, which 
means so much to the whole city, as well as to the 5th Ward, is expected 
to greatly increase the assessed valuation of.the entire Rockaway Peninsula. 


PRESERVATION OF RocKAWAY BEACH OCEAN FRONT 


One of the duties undertaken was a study of the Rockaway Beach 
ocean front, with a view to the prevention of erosion by the Atlantic Ocean. 
In connection therewith a report was made by this Bureau, primary motive 
of which was to better familiarize residents and property owners along the 
ocean front with existing conditions, and efforts now being made to miti- 
gate circumstances existence of which were deemed to be a positive detri- 
ment to future growth and welfare of the Rockaways. A map was made 
establishing bulkhead line of the entire Rockaway Peninsula, and is now 
in the hands of the Board of Estimate and Apportionment awaiting its 
approval. 

Chapter 506 of the Laws of 1918, which provides for protection of ocean 
fronts of the Boroughs of Brooklyn and Queens, has been invoked upon 
several occasions through medium of petitions presented through the Local 
Board, requesting construction of groynes and bulkheads at various places 
along the Rockaway Peninsula. 


GRADES AND GRADE CHARTS 


During the year detail grades were furnished for 39 streets and terri- 
torial areas; levels were run, notes reduced and plotted on 44 streets; pro- 
files were plotted for 95 streets and 4 territorial areas. Studies for grade 
changes were made for 2 different streets and areas covering 400 acres. 
The requests for detail grades from the Highway and Sewer Bureaus have 
considerably decreased, with result that preparation of grade charts hereto- 
fore held up by reason of shortage of draftsmen, has notable increased. 

At present we have 4 grade charts about 25 per cent completed, 2 already 
adopted and 1 pending approval by the Board of Estimate and Apportion- 
ment. 


CESSIONS 


According to Chapter 606 of the Laws of 1915 the Board of Estimate 
and Apportionment has full power to accept or reject street cessions and 
to fix the exemption from assessments that shall be accorded to grantors 
of accepted deeds. 

For guidance of property owners desiring to cede the bed of their 
streets, the Board of Estimate and Apportionment has formulated a set 
of rules, copies of which may be obtained upon application to this office. 

The rule that most immediately concerns this Bureau is Article 5, 
Paragraph III, which reads: 
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“The President of the Borough in which the property to be 
conveyed is located will, upon application from a grantor, prepare 
a technical description of the property, for incorporation in the 
deed, providing that proper data is submitted to him to show the 
relation of the bounding lines of the property to the street lines as 
laid out upon the City Map.” 


Oxtp ReEcoRDS 


Owing to shortage of men it became necessary to transfer to this office 
the one man we had copying old records at Comptroller’s office, and for 
this reason none of these records were copied during the year, although we 
still continue to experience considerable difficulty owing to lack of complete 
copy, as we have frequently to refer to them in the preparation of reports 
purtenant to public improvements. 


SUBSURFACE STANDARDIZATION 


Our standard subsurface plan is still in the hands of consulting engi- 
neers of the Board of Estimate and Apportionment, to whom it was referred 
April 7, 1916. 

All Public Service Corporations operating in the Borough of Queens 
have recognized the value and merits of our plan for standardizing their 
proposed sub-structure installations, and have willingly cooperated with us 
in the execution of said plan. From this established fact it seems quite 
obvious the plan is of considerable practical value, both to Public Service 
Corporations and Borough of Queens, and should meet with speedy approval 
of the Board of Estimate and Apportionment. 

The mapping of underground conditions has heretofore progressed 
only in Long Island City, but it is the intention of the Bureau during 1919 
to make surveys of the important arterial streets in Newtown, Flushing, 
Jamaica and Ridgewood. 


Housrt NuMBERS 


We have in course of preparation a house number map covering prac- 
tically all the old Village of Jamaica. This is nearing completion, and is 
expected to be transmitted to the Board of Aldermen for approval shortly 
after January Ist. 

The house number map for the Village of Queens is expected to be 
transmitted about the same time. 

During the week of October 28 to November 5 several men from this 
Bureau were detailed to Richmond Hill section of the Borough for purpose 
of assigning house numbers to all property owners and about 3,500 num- 
bers were given out. 

The entire assignments of house numbers for the year total about 4,500. 
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SPECIAL ACTIVITIES 


Among the numerous special activities performed was an industrial 
survey of the entire Borough, undertaken with a view to obtaining data 
relative to best locations for industries contemplating a residence within 
Queens Borough and for the purpose of encouraging settlement of such 
industries. 

A considerable number of maps and surveys were made for the Cor- 
poration Counsel in sustaining arguments for public improvements. 

Expert testimony in accident and other cases was frequently given, 
and 101 reports were made relative to street dedications, for which opinions 
were subsequently rendered. 

Photographs were made and reports rendered to the Board of Alder- 
men and to the Board of Estimate and Apportionment, showing the need 
for many improvements—pavements, sewers, etc. 

A large number of property subdivision maps were submitted under 
the new law, effective May 11, 1916, which requires that such maps be 
approved by the Borough President and the Board of Estimate and Appor- 
tionment, before being filed with the County Clerk. These were examined 
and approved or disapproved by us. 

Reports were written and maps made showing conditions within areas 
affected by petitions for changes in the maps of Use, Height and Area Zones, 
as adopted by the Board of Estimate and Apportionment July 25, 1916. 


Tue PUBLIC 


To better serve the interests of the public and to promote the welfare 
of the Borough of Queens we are always ready and willing to consider and 
to apply, where practicable, suggestions and criticisms by the public. And 
all maps and information in possession of this office are at their disposal. 
Lithographed copies of all the more important maps can be purchased at 
nominal price fixed by the Board of Estimate and Apportionment; blue 
prints of the maps which have not been lithographed can be had for the 
cost of printing, or sketches’ can be made by any one. Information con- 
cerning street title and procedure for ceding and dedicating them to the 
City can also be had at this Bureau. 


OFFICE ORGANIZATION 


The employees of the Topographical Bureau on December 31, 1918, 
numbered 92* technical men, 40 per diem men and a clerical force of 7. 

The total cost of maintenance for the year was $205,398.34, divided 
as: follows: 


$182,575.31 chargeable to Budget 


6,229.00 ay ‘‘ Special Revenue Bonds (Military) 
15,526.03 i ‘““ Street and Park Opening Fund 
1,068.00 “ ‘“‘ Military Assessments. 


* Includes men in the service of the United States Government. 
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divisions. 


The work of this Office falls naturally into three divisions: Division of 
the Borough Map, Division of Street Openings, Division of Substructures 
and Franchises. 

In addition to these three main divisions there are two small corps 
termed the Legal Status Corps, and the Topography and Miscellaneous 
Work Corps. Each of these is closely interrelated with the work of all 


DIVISION OF THE BOROUGH MAP 


FINAL SEcTIONS (ATLAS SHEETS) APPROVED BY BOARD OF ESTIMATE AND 


APPORTIONMENT 


No. 54. College Point: bounded approximately by 119th (10th) St., 20th (5th) Ave., 


No. 55. 


128th (19th) St., 22nd Road (6th Ave.), Farrington St., 23rd (7th) Ave., 134th 
St., 26th Ave., Farrington St., 28th Ave., Ulmer St., 30th Ave., 130th St., 
Uhland Ave., 127th (18th) St., 31st Ave., 128rd (14th) St. and 30th Ave. (340 
acres.) Approved September 27th. 

College Point: bounded approximately by 130th (Urania) St., 30th (Bayside) 
Ave., Ulmer St., 26th (Poppenhusen) Ave., 184th (Yorkville) St., 25th Ave. 
(Willets Point Road), 141st (Leavitt) St., 26th (Poppenhusen) Ave., 146th St., 
(Brewster Ave.), 32nd (Connerton-Myrtle) Ave., Parsons (Ave.) Boulevard, 
Northern Boulevard (Jackson Ave.-Broadway), Linden St. (Linden Ave.- 
Wakefield St.), 35th Ave. (State St.), Farrington St., 32nd (Connerton-Myrtle) 
Ave., 182nd St. (Clinton Ave.-Fork St.) and 3lst Road (Bayside Ave.-Uhland 
Ave.). (867 Acres.) Approved December 6th. 


FrnaL Sections (ATLAS SHEETS) BEFORE BOARD OF ESTIMATE AND APPORTION- 


MENT PENDING APPROVAL 


1 Laurel Hill No. 1385 Jamaica 
57 Whitestone “F138 & 
60 2 “ 141 St. Albans 
69 é “ 218 Hammels 
129 Jamaica “« 227 Far Rockaway 
134 - 


FINAL SECTION (ATLAS SHEETS) COMPLETED AND FORWARDED TO BOARD OF 


ESTIMATE AND APPORTIONMENT FOR APPROVAL 


No. 54 College Point No. 1384 Jamaica 

“~~ 57 Whitestone “125 3 

“ 60 “ “ 138 “ 

ee. O9 “ “ 141 St. Albans 

“129 Jamaica “« 218 Hammels 
FINAL SECTIONS (ATLAS SHEETS) CERTIFIED BY BOARD OF ESTIMATE AND 

APPORTIONMENT, AND FILED AT THIS OFFICE 

No. 54 College Point No. 127 Jamaica 

“68 Broadway “ 136 Cedar Manor 

“ 75 Auburndale “Aaa $ 
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FINAL SECTIONS (ATLAS SHEETS) IN COURSE OF PREPARATION 
BEING SURVEYED 


No. 41 Queensboro Hill. 80% completed No. 86 Bayside... 60% completed 
“ 49 College Point... 80% x iat) DOM Pamatca ss seeuee & 85% : 
“ 59 Whitestone..._...... EY . ie NIBRY Aloe. se 35% 
“ 64 Black Stump...... 10% = Wia~ Le: Wee OMe Siti aera eee ee . 
BS” Giy VRhoretawhakene, 3 85% % OS CLAS Met Biome. eae ores 90% i 
“« 70 Whitestone.......... 60% . SO) AA COR Sola eae eee 85% ¥ 
aa bap) ee SR 70% r Te l4S,Oucencee esses 30% 
S76 Auburndale ss 30%, bs “149 il eae 2S 20% Se 
l(t eicissenam at kam 80% : S150"SteAlbans== a G0e y 
HB norkos é Chace 90% i Se Ue Ouccnis =) aa 40% s 
Be SPOS) area 30% 2 = )1520Springneldasaee 20% be 
“80 Kew Gardens... 70% My Bo ae OES iene e 15% “A 
Ole aia Caan 50% Si alse So ehearenieer Ak 20% = 
$2. Black stump... 60% M “159 St. Albans: 2 eis . 
SO wee Lape 20% y ool OLE OUCCiS Arey ieca ee 40% i 


oo» bayside see as 80% 


BEING COMPUTED 


No. 49 College Point... 60% completed INor 134 -Eolliss == 85% completed 
“51 Powell’s Cove.... 10% a Se WAZ SoA loatis ane Not started 
phe; MIPS SHOR Ae, PMR eA Wy oe “ 9215 Hammels......... 1 ee 
“58 College Point... 80% . “ 219 Arverne...........-.. 30% completed 
“58 Whitestone Ldg. 24% o Ce DP PAN) Mee Per ek eS Not started 
SSO W hirestone= es 30% sé “228 Edgemere............ 15% Z 
ae O aD (Ply eee. 5% i e229 Mae ees AY: 80% completed 
ae ae a UE KO a iH “ 232 Far Rockaway... 80% ‘ 
| telah IBteinycculGley oh oN 10% . 2) WB “ BOGS ce 
S120 hLameaicas ae 15% * geet Maes % ... 959% 


“ 130 « rah ai 35% « 


BEING DRAUGHTED 


INOW 12D intone Not started No. 2380 Edgemere............ 85% completed 
139 Mamaica tee sre wh : “ 234 Far Rockaway... 35% ie 
“ 140 Baisley Pond...... 65% completed 


SPECIAL FinaL Maps APPROVED BY BOARD OF ESTIMATE AND APPORTIONMENT 


Establishing lines and grades of BAISLEY BLVD., from Rockaway Blvd. to Byron St., 
and BYRON ST., from Baisley Ave. to Cornell Basin. Dated March 30, 1917. 
Approved May 3. . 

Establishing lines and grades of NORTH CONDUIT Ave., from Baisley Blvd. to 132nd 
St., and 132ND ST., from North Conduit Ave. to 150th Ave. Dated April 21, 1917. 
Approved March 1. 

Showing street system for HOLLIS north of Long Island Railroad. Dated December 
17, 1917. Approved May 81. 


SPECIAL FINAL MAps BEFORE BOARD OF ESTIMATE AND APPORTIONMENT PEND- 
ING APPROVAL 


Establishing lines and grades of PUNTINE ST., from South St. to Cumberland St. 
Dated May 1, 1912. 
Establishing system of streets for QUEENS-HOLLIS section. Dated May 14, 1914. 
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Establishing lines and grades of: OBERLIN ST., from Mulford Ave. to Willets Point 
Road. Dated October 8, 1915. Referred to City Plan Committee May 12, 1916. 

Establishing lines and grades of UNION HALL ST., from South St. to Brinkerhoff Ave. 
Dated December 11, 1916. Referred back to Borough President, April 28, 1916. 

Establishing lines and grades of OCEAN PROMENADE, from Beach 126th St. to 100’ 
west of Proposed Park. Dated May 19, 1916. Referred to City Plan Committee 
November 3, 1916. 

Establishing lines and grades of 98TH AVE., from 190th St. to 195th St. Dated March 
18, 1916. 

Establishing lines and grades of 129TH (Tolland) ST., from 20th Ave. to 18th Ave. 
Dated June 13, 1916. 

Establishing lines and grades of BEACH 130TH ST., from Beach Channel Drive to 
Ocean Promenade. Dated July 18, 1916. 

Establishing lines and grades of McNEIL BLVD., from Dabney Ave. to Brunswick 
Ave. Dated September 5, 1916. 

Establishing lines and grades of JAMAICA BAY BLVD., across Jamaica Bay. Dated 
May 20, 1918. 

Establishing HEAD OF BAY BULKHEAD LINES in Jamaica Bay. Dated March 
14, 1918. 

Establishing lines and grades of 98TH AVE., from 218th St. to Springfield Road. Dated 
June 13, 1918. 

Showing location of bulkhead line along the Atlantic Ocean Front, between Seaside Park 
and the Nassau County Line. Dated August 9, 1918. 

Establishing lines and grades of Beach 62nd St., from Thursby St. to Ocean Promenade. 
Dated November 29, 1918. 


SPECIAL FinaL Maps COMPLETED AND FORWARDED TO BOARD OF ESTIMATE 
AND APPORTIONMENT FOR APPROVAL 


Establishing lines and grades of JAMAICA BAY BLVD., across ietedek Dated May 
20, 1918. 

Showing street system for HOLLIS north of Long Island Railroad. Dated December 
ie LOLs. 

Establishing HEAD OF BAY BULKHEAD LINES at Jamaica Bay. Dated March 14, 
1918. 

Establishing lines and grades of 98TH AVE., from 218th St. to Springfield Boulevard. 
Dated June 13, 1918. 

Establishing BULKHEAD LINES along Atlantic Ocean Front. Dated August 9, 1918. 

’ Establishing lines and grades of BEACH 62ND ST., from aha St. to Ocean Prome- 

nade. Dated November 29, 1918. 


SPECIAL FrnAL Maps CERTIFIED BY BOARD OF ESTIMATE AND APPORTIONMENT 
AND FILED AT THIS OFFICE 


Establishing lines and grades of 128RD ST., from 12th Ave. to 13th Ave. Filed Feb- 
ruary 11, 1918. 

Establishing lines and grades of BAISLEY BLVD., from Rockaway Blvd. to Byron St., 
and BYRON ST., from Baisley Ave. to Cornell Basin. Filed September 19, 1918. 

Establishing lines and grades of NORTH CONDUIT AVE., from Baisley Blvd. to 132nd 
St., and 132ND ST., from North Conduit Ave. to 150th Ave. Filed July 11. 

Showing the street system for HOLLIS north of the Long Island Railroad. Filed Sept. 
19. 

Establishing street system bounded by Beach 68rd St., North Elizabeth Place, Barba- 
does Creek and Thursby St. 
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GRADE CHARTS APPROVED BY BOARD OF ESTIMATE AND APPORTIONMENT 


No. 10—Woodside 


GRADE CHARTS BEFORE BOARD OF ESTIMATE AND APPORTIONMENT PENDING 
APPROVAL 


No. 11—Woodside No. 62—Flushing 


GRADE CHARTS COMPLETED AND FORWARDED TO BOARD OF ESTIMATE AND 
APPORTIONMENT FOR APPROVAL 


No. 11—Woodside No. 62—Flushing 
GRADE CHARTS CERTIFIED BY BOARD OF ESTIMATE AND APPORTIONMENT AND 
FILED AT THIS OFFICE 


No. 10—Woodside 


GRADE CHARTS IN COURSE OF PREPARATION 


Now 25eCoronasa ae 10% completed No. 111 Woodhaven........ 30% completed 
No. 62 Murray Hill__...100% : “ 118 Richmond Hill_. 20% Ms 


“ 110 Brooklyn Manor 25% . 


ALTERATION Mars APPROVED BY BOARD OF ESTIMATE AND APPORTIONMENT 


Altering lines and grades of AYR AVE., from Betts Ave. to Laurel Hill Blvd. Approved 
March 15. 

Altering lines of 155TH AVE., from Centreville Ave. to Peconic Ave. Approved March 1. 

Altering lines of PECONIC AVE., from Rockaway Blvd. to Sutter Ave. Approved 
March 1. 

Altering grades of 130TH ST., from Kew Gardens Rd. to Hillside Ave. Approved 
February 8. 

Altering lines and grades of 52ND ST. and BURNSIDE AVE. Approved March 15. 

Altering lines of 7TH ST., from Polk Ave. to Broadway. Approved February 8. 

Establishing a Public Park in 18TH AVE., from 126th to 127th Sts. Approved March 15. 

Altering lines of ROCKAWAY BLVD, and ELDERTS LANE, from 90th Ave. to 91st 
Ave. Approved December 20. 

Altering lines of MIDDLEBURG AVE. from Woodside to Barnett Aves. Approved — 
March 15. ; 

Altering lines and grades of MARTIN, OCEAN VIEW and BEDFORD AVES., from 
Myrtle Ave. to Forest Park. Approved May 31. 

Establishing a Public Park, bounded by Corona Ave., Parcell St. and Chicago St. 
Approved April 5. 

Altering lines and ‘grades of GRAND AVE., from Ditmars to Berrian Aves. Approved 
May 31. 

Altering lines and grades of MANOR AVE., from Ashland St. north. Approved April 5. 

Altering lines of KOERNER, MANHEIM and WEIMAR STS., from Van Horn St. to 
L. I. R. R. Approved March 15. 

Re-establishing pier and bulkhead lines of FLUSHING RIVER and contiguous streets. 
Approved June 28. 

Altering lines and grades of 7TH AVE., from Riker to Winthrop Aves. Approved May 31. 

Altering grades of DELAWARE AVE., from Parsons Blvd. to 147th St. Approved 
November 22. 

Altering grades of 7TH ST. and VERNON AVE., from West to East Aves. Approved 
May 17. 
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Altering lines of PENELOPE ST., from Queens Blvd. to Woodhaven Ave. Approved 
February 8. 

Altering grades of MRYTLE AVE., from Park Lane South to Lefferts Blvd. Approved 
February 8. 

Altering grades of ASTORIA AVE., from Remsen to Woolsey Sts. Approved May 31. 

Altering grades of WEIRFIELD ST., from Wyckoff Ave. to Borough Line. Approved 
April 5. 

Altering grades of 85TH AVE., from 102nd to 105th Sts. Approved December 20. 

Altering lines and grades within the territory bounded by GRAND ST., MAZEUA ST., 
FIRTH AVE., NASSAU AVE., etc. Approved June 28. 

Showing extension of NORTH JANE ST., from Vernon Ave. to Bulkhead Line, and the 
elimination of ROGERS ST., from Vernon Ave. to the Bulkhead Line. Approved 
June 14. 

Altering grades of METROPOLITAN AVE., from Lefferts Blvd. to 123rd St., and BRE- 
VOORT ST., from Abingdon Road to 84th Ave. Approved December 6. 

Altering angles and dimensions of Borough Line, from North Conduit to Dumont Aves. 
Approved December 20. 

Altering grades of CORONA, territory bounded by LOUONA AVE., POLK AVE., RIV- 
ERSIDE AVE., PEARTREE AVE., etc. Approved June 28. 

Establishing lines and grades of 84TH ST., from North Atlantic to South Atlantic Aves. 
Approved May 31. 

Altering grades of 42ND ST., from Jackson to Hayes Aves. Approved May 31. 

Altering lines of PASSAIC ST., from Suwanee to Liberty Aves. Approved Sept. 20. 

Altering grades of AMAGANSETT ST., from Steinway to 15th Aves. Approved Sep- 
tember 20. 

Altering lines and grades of HUNT ST., from Louona Ave. westerly. Approved Sep- 
tember 20. 

Altering grades of MARY ST., from Arctic to Adriatic Sts. Approved September 20. 

Altering lines and grades of SOUTH RAILROAD AVE., from Card Place to Junction 
Ave. Approved December 20. 

Altering lines and grades of FAIRBANKS AVE., from 16th St. to Baxter Ave. Ap- 
proved December 20. 

Altering grades of 40TH ROAD, from Joe Place to Main St. Approved December 20. 

Altering pier and bulkhead lines of FLUSHING RIVER, from Fowler St. to Gilroy Ave. 
Approved December 20. 


ALTERATION Maps BEFORE BOARD OF ESTIMATE AND APPORTIONMENT PEND- 
ING APPROVAL 


Establishing pier and bulkhead lines of NEWTOWN CREEK, MASPETH CREEK, 
DUTCH KILLS CREEK, EAST RIVER, BOWERY BAY and FLUSHING BAY. 

Altering grades of RENE PLACE, from Grandview to Metropolitan Aves. Dated Feb- 
ruary 11, 1913. 

Altering grades of RAWSON ST., from Foster Ave. to Queens Blvd. Dated April 5, 
1913. 

Closing CLAY AVE., MONTGOMERY AVE., MUSSEL AVE., CLIFTON AVE. and 
BROOK AVE., from Creek St. to Newtown Creek. Dated May 9, 1913. Referred 
back to Borough President March 17, 1916. 

Establishing lines and grades of OLD ELMHURST AVE., from Roosevelt to Junction 
Aves. Dated Nov. 8, 1915. Referred back to Chief Engineer April 1, 1915. 

Showing territory bounded by HEWITT AVE., POLK AVE., HOLLAND AVE., BAY- 
ARD ST., ROOSEVELT AVE., etc. Dated Nov. 25, 19138. 

Altering grades of ASHLAND ST., from Diamond St. to Freedom Ave. Dated Janu- 
ary 14, 1914. 

Four parcels of land at CLARK ST., to be acquired for a sewer easement. Dated March 
10, 1914. 


51 


Altering United States Bulkhead Line, from Beach 116th St. to Rockaway Beach Divi- 
sion Long Island Railroad. Dated April 17, 1914. 

Showing street system for territory bounded by JAMAICA AVE., HEMPSTEAD AVE., 
99TH AVE. and 212TH ST. Dated May 14, 1914. 

Eliminating FREDERICK ST., from Garrison Ave. to Creek St. Dated November 
28, 1914. Referred back to Borough President March 26, 1915. 

Altering grades of FRONT ST., from Borden Ave. to Newtown s. Dated July 2, 1914. 

Altering lines of SEVENTH ST., from Stryker Ave. to Long Island Railroad. Dated 
April 20, 1915. 

Altering grades of 101ST ST., from 99th Ave. to 101st Ave. Dated May 1, 1915. 

Establishing lines and grades of GODFREY AVE., from Clinton to Maspeth Aves. 
Dated February 14, 1917. 

Closing 7TH ST., from Long Island Railroad for distance of 25 feet. Dated June 238, 
1915. 

Altering street lines within territory bounded by BEACH 25TH ST., from Fernside 
Place, Camp Place, SEAGIRT AVE., etc. Dated October 11, 1915. 

Establishing lines of COLLINS AVE. across Long Island Railroad. Dated September 
30, 1915. i 

Altering street system of Final Sections 18 and 19. Dated March 15, 1918. 

Altering grades of 110th and 111th Sts., from Myrtle to Jamaica Aves., and 86TH ST., 
from 109th to 112th Sts. Dated November 22, 1916. 

Closing OLD HAWTREE CREEK ROAD, from Old South Road to Dumont Ave. 
Dated November 24, 1916. : 
Altering grades of VAN ALST AVE., from Jackson Ave. to 6th St. Dated October 5, 

1916. Referred back to Borough President October 27, 1917. 

Altering lines and grades of ROACH PLACE, from South Railroad Ave. to Kingsland 
Ave. Dated June 26, 1917. 

Altering lines and grades of JUNCTION AVE., from Burnside to Corona Aves. Dated 
July 31, 1917. 

Altering lines and grades of BURNSIDE AVE., PATTERSON AVE and intersecting 
streets. Dated June 20, 1918. 

Altering lines and grades of KINGSLAND AVE., from Junction to Peartree Aves. 
Dated May 15, 1918. : 

Altering lines and grades of FIRST ST., from Woodside to Skillman Aves. Dated Nov, 
15, 1917. (Completed but not yet forwarded.) 

Placing OLD GRAND AVE. upon map, from 14th to 17th Aves. Dated October 26, 
1917. 

Showing elimination of extension to KISSENA PARK. Dated July 2, 1907. 

Altering lines of 103RD AVE., from 127th to 129th Sts. Dated October 3, 1917. 

Altering grades of 101ST AVE., from 75th to 87th Sts. Dated November 26, 1917. 

Altering lines of RIDGEWOOD and FULTON AVES., from Cedar St. to Maure Ave. 
Dated July 29, 1918. 

Altering lines of AGNES PLACE, from Myrtle Ave. to Rutledge St. Dated May 22, 
1918. 

Establishing a pedestrian crossing at CARD PLACE, across Long Island Railroad, and 
altering grades of NORTH RAILROAD AVE., from Card Place to Junction Ave. 
Dated March 25, 1918. 

Altering lines and grades of MILLWOOD AVE., DILL PLACE and WATER ST. 
Dated July 18, 1918. 

Altering grades of CORONA; territory bounded by Louona Ave., L. I. R. R., Riverside 
Ave., Strong’s Causeway, etc. Dated April 24, 1918. 

Showing elimination of HOOD ST., from Hazen St. to Ditmars Ave. Dated June 21, 
1918. 

Altering lines of ATLANTIC AVE., from 80th St. to 115th St. Dated June 12, 1918. 

Altering lines and grades of CLEVELAND AVE., from Greenpoint to Skillman Aves. 
Dated July 24, 1918. 

Altering lines of ARCADIA AVE., from 14th to 17th Aves. Dated November 14, 1918. 
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Altering lines of 123RD ST., from 85th to Metropolitan Aves. Dated Sept. 25, 1918. 

Altering grades of 87TH ROAD, from 78th to 80th Sts. Dated July 26, 1918. 

Altering lines and grades of FINAL SECTION 116; territory bounded by Sutter, Wood- 
haven, 135th and Pitkin Aves. Dated November 16, 1918. 

Altering grades of 86TH AVE.; territory bounded by 109th St., Myrtle Ave., Jamaica 
Ave., etc. Dated September 14, 1918. 

Altering lines and grades of 19TH AVE., from Astoria to Wilson Aves. Dated Septem- 
ber 24, 1918. 

Reducing width of WOODHAVEN BLVD., from Park Lane South to Liberty Ave. 
Dated October 31, 1918. : 

Altering grades of TRIMBLE AVE., from Queens Blvd. to Woodside Ave. Dated 
November 15, 1918. 

Altering grades of NORTH JANE ST., from Vernon Ave. to Barge Canal Terminal. 
Dated November 30, 1918. 

Altering grades of ROOSEVELT AVE., from 51st St. to Riverside Ave. Dated Decem- 
ber 5, 1918. 


ALTERATION Maps COMPLETED AND FORWARDED TO BOARD OF ESTIMATE AND 
APPORTIONMENT FOR APPROVAL 


Altering street system of Final Sections 18 and 19. Forwarded April 17. 

Altering lines of ROCKAWAY BLVD. and ELDERTS LANE, from 90th to 91st Aves. 
Forwarded June 11. 

Altering lines and grades of BURNSIDE AVE., PATTERSON AVE. and interesting 
streets. Forwarded July 12. 

Altering lines and grades of KINGSLAND AVE., from Junction to Peartree Aves. For- 
warded May 27. 

Altering lines and grades of MARTIN, OCEAN VIEW and BEDFORD AVES., from 
Myrtle Ave. to Forest Park. Forwarded January 14. 

Re-establishing pier and bulkhead lines of FLUSHING RIVER, and contiguous streets. 
Forwarded January 28. 

Altering lines and grades of 7TH AVE., from Riker to Winthrop Aves. Forwarded 
February 16. 

Altering grades of 85TH AVE., from 102nd to 105th Sts. Forwarded May 15. 

Altering lines and grades within territory bounded by GRAND ST., MAZEAU ST., 
FIRTH AVE., NASSAU AVE., etc. Forwarded January 29. 

Altering lines of RIDGEWOOD and FULTON AVES., from Cedar St. to Maure Ave. 
Forwarded September 23. 

Altering angles and dimensions of Borough Line, from North Conduit to Dumont Aves. 
Forwarded June 6. 

Altering grades of CORONA; territory bounded by Louona Ave., 46th, Wilcox Sts., 
Riverside, Peartree Aves., etc. Forwarded February 2. 

Establishing lines and grades of 84TH ST., from North Atlantic to South Atlantic Aves. 
Forwarded February 20. 

Altering grades of 42ND ST., from Jackson to Hayes Aves. Forwarded February 8. 

Altering lines of AGNES PLACE, from Myrtle Ave. to Rutledge St. Forwarded June 11 

Altering lines of PASSAIC ST., from Suwanee to Liberty Aves. Forwarded May 6. 

Altering grades of Boulevard and closing SHERMAN ST., from Wilbur to Harris Aves. 
Forwarded May 7. 

Altering grades of AMAGANSETT ST., from Steinway to 15th Aves. Forwarded 
March 28. 

Altering lines and grades of HUNT ST., from Louona Ave. westerly. Forwarded Match 
28. 

Establishing a pedestrian crossing at CARD PLACE and altering grades of NORTH. 
RAILROAD AVE., from Card Poace to Junction Ave. . Forwarded April 6. 

Altering lines and grades of MILLWOOD AVE., DILL PLACE and WALTER ST. 
Forwarded July 8. 
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Altering grades of MARY ST., from Arctic to Adriatic Sts. Forwarded March 28. 

Altering lines and grades of SOUTH RAILROAD AVE., from Card Place to Junction 
Ave. Forwarded May 11. 

Altering grades of CORONA; territory bounded by Louona, Riverside Aves., Strong’s 
Causeway and Corona Ave. Forwarded June 6. 

Altering lines and grades of FAIRBANKS AVE., from 16th St. to Baxter Ave. For- 
warded June 27. 

Eliminating HOOD ST., from Ditmars to Hayes Aves., and PUBLIC PARK, bounded 
by Hazen St., Hood St., and Ditmars Ave. Forwarded June 27. 

Altering lines and grades of ATLANTIC AVE., from 80th to 115th Sts. Forwarded 
June 20. 

Altering grades of 40TH ROAD, from Joe Place to Main St. Forwarded June 27. 

Altering lines and grades of CLEVELAND AVE., from Greenpoint to Skillman Aves. 
Forwarded August 3. 

Altering lines of ARCADIA AVE., from 14th to 17th Aves. Forwarded November 25. 

Altering lines of 1283RD ST., from 85th to Metropolitan Aves. Forwarded October 2. 

Altering grades of 87TH ROAD, from 78th to 80th Sts. Forwarded August 3. 

Altering lines and grades of FINAL SECTION 116; territory bounded by Sutter, Wood- 
haven, 135th, and Pitkin Aves. Forwarded December 16. 

Altering Pier and Bulkhead Lines of FLUSHING RIVER, from Fowler St. to Gilroy 
Ave. Forwarded August 9. 

Altering grades of 86TH AVE.; territory bounded by 109th St., Myrtle Ave., 113th 
St., and Jamaica Ave. Forwarded September 24. 

Altering lines and grades of 19TH AVE., from Astoria to Wilson Aves. Forwarded 
September 27, 

Reducing width of WOODHAVEN BLVD., from Park Lane South to Liberty Ave. 
Forwarded Nov. 1. 

Altering grades of TRIMBLE AVE., from Queens Blvd. to Woodside Ave. Forwarded 
November 22. 

Altering grades of NORTH JANE ST., from Vernon Ave. to Barge Canal Terminal. . 
Forwarded Dec. 19. 

Altering grades of ROOSEVELT AVE., from 51st St. to Riverside Ave. Forwarded 
December 11. 


ALTERATION Maps CERTIFIED BY BOARD OF ESTIMATE AND APPORTIONMENT 
AND FILED AT THIS OFFICE 


Altering lines and grades of JAMAICA AVE., from Lefferts to Cliffside Ave. Filed 
February 25. 

Altering linés and grades of JUNIPER SWAMP SECTION. Filed May 23. 

Showing a sewer easement in HOBSON AVE., from Newtown Creek to Creek St. Filed 
Jaly 11. , 

Altering lines and grades of AYR AVE., from Betts Ave. to Laurel Hill Blvd. Filed 
September 19. 

Altering lines of 155TH AVE., from Centerville to Peconic Aves. Filed July 11. 

Altering lines and grades of 47TH ST., from Astoria to Hayes Aves. Filed February 25. 

Altering lines of PECONIC AVE., from Rockaway Blvd. to Sutter Ave. Filed July 11. 

Altering lines and grades of GRIFFITH AVE., from Central to Metropolitan Aves. 
Filed February 25. 

Altering grades of 130TH ST., from Kew Gardens Road to Hillside Ave. Filed July 11. 

Altering lines and grades of 52ND ST. and BURNSIDE AVE.; territory bounded by 
51st St., Astoria, Riverside and Hayes Aves. Filed September 19. 

Altering lines of 7TH ST., from Polk Ave. to Broadway. Filed July 11. 

Establishing a public park on 18TH AVE., from 126th to 127th Sts. Filed September 19. 

Altering lines and grades of LURTING ST., from Morris to Sanford Aves. Filed 
May 23. 

Altering grades of 127TH ST., from Jamaica to Hillside Aves. Filed February 25. 
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Altering lines of MIDDLEBURG AVE., from Woodside to Barnett Aves. Filed Sep- 
tember 19. 

Altering grades of EDSALL AVE., from McComb Place to Central Ave. Filed Feb- 
ruary 25. 

Altering lines and grades of MARTIN, OCEAN VIEW and BEDFORD AVES., from 
Myrtle Ave. to Forest Park. Filed December 6. 

Altering grades of 91ST AVE., from Park Lane to 85th Road, and of 85TH AVE., from 
91st to Woodhaven Aves. Filed May 23. 

Altering grades of 13TH AVE., from Jamaica Ave. to 355’ south, and of JAMAICA 
AVE., from 12th to 13th Aves. Filed February 25. 

Altering grades of NEW YORK AVE., from Branchville Place to Baisley Ave. Filed 
February 25. 

Altering lines and grades of GRAND AVE., from Ditmars to Berrian Aves. Filed 
December 6. 

Altering lines of WOODSIDE AVE., from Jackson to Dreyer Aves. Filed February 11. 

Altering lines of KOERNER, MANHEIM and WEIMAR STS., from Van Horn St. to 
L. I. R. R. Filed September 19. 

Altering lines and grades of 7TH AVE., from Riker to Winthrop Aves. Filed Decem- 
ber 6. 

Altering grades of 7TH ST. and VERNON AVE., from West to East Aves. Filed Sep- 
tember 19. 

Altering lines of PENELOPE ST., from Queens Blvd. to Woodhaven Ave. Filed July 11. 

Altering grades of MYRTLE AVE., from Park Lane South to Lefferts Blvd. Filed 
July 11. 

Altering grades of ASTORIA AVE., from Remsen to Woolsey Sts. Filed December 6. 

Altering grades of CAMERON TERRACE, from Grout to Woodside Aves. Filed 
February 25. 

Altering lines and grades within territory bounded by GRAND ST., MAZEAU ST., 
FIRTH AVE., NASSAU AVE., etc. Filed December 6. 

Altering grades of CORONA; territory bounded by LOUONA AVE., POLK AVE., 
WILCOX ST., RIVERSIDE AVE., PEARTREE AVE., etc. Filed December 6. 

Establishing lines and grades of 84TH ST., from North Atlantic to South Atlantic Aves. 
Filed December 6. 

Altering grades of 42ND ST., from Jackson to Hayes Aves. Filed December 6. 

Altering lines of PASSAIC ST., from Suwanee to Liberty Aves. Filed December 6. 

Altering grades of AMAGANSETT ST., from Steinway to 15th Aves. Filed Decem- 
ber 6. 

Altering lines and grades of HUNT ST., from Louona Ave. westerly. Filed December 6. 

Altering grades of MARY ST., from Arctic to Adriatic Sts. Filed December 6. 


ALTERATION MAps WITH BOARD OF ESTIMATE AND APPORTIONMENT FOR CER- 
TIFICATION AND FILING 


Re-establishing pier and bulkhead lines of FLUSHING RIVER, and contiguous streets. 
Dated January 17, 1918. 

Altering grades of DELAWARE AVE., from Parsons Blvd. to 147th St. Dated Sep- 
tember 5, 1917. 

Showing extension of NORTH JANE ST. and elimination of ROGERS ST., from Ver- 
non Ave. to Bulkhead Line. Dated December 8, 1917. 


ALTERATION Mars Not COMPLETED 
BEING SURVEYED 


GROUT AVE.: Schroeder Place to Rowan Ave. (Not started.) 
BUSKIRK PLACE: Seabury St. to Queens Blvd. (100% complete.) 
GRAND ST.: Kneeland Ave. to Queens Blvd. (Not started.) 
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BEING COMPUTED 


WOODILL PLACE: Falkner to Grand Sts. 

POPPENHUSEN AVE.: Beechhurst to Bell Aves. (Will be taken care of on Final 
Section. ) 

WOODHAVEN AVE.: Jamaica Ave. to Forest Park. (Awaiting action of City Plan 
Committee.) 

BEACH 71ST ST.: L. I. R. R. to Amstel Ave. (Taken care of on Final Section.) 

PARKMAN AVE.: Bell Ave. to Little Neck Bay, (Will be taken care of on Final 
Sectiom. ) 

CONCH BASIN: Elimination of. (Will be taken care of on Final Section.) 

‘JONATHAN ST.: Oak Ridge to Ridgeway Aves. (Will be taken care of on Final 
Section. ) 

MELVINA PLACE: Clinton to Maspeth Aves. (Petition for this map denied.) 
Cancelled. 

PUNTINE ST.: Jamaica to Shelton Aves. (Covered by Final Section.) 

ARCTIC:ST. AND VICINITY: 

METROLPOLITAN AVE.: Borough Line to Jamaica Ave. (Held up pending agree- 
ment with E. & A. as to method of procedure.) 

82ND AVE.: 134th to 135th Sts. (Not started.) 

CASPIAN ST.: Collins to Prospect Aves. (Not started.) 

LIBERTY PARK: Dill Place, Cooper Ave., etc. (100% complete.) 

QUEENS AVE. and LARCH ST.: Parsons Ave. to Fresh Meadow Road. 

BEATRICE PLACE: Maiden to Cunningham Lanes. (100% complete.) 

FAIRMONT ST.: Existing Fairmont St. to Cypress Ave. (100% complete.) 


BEING DRAFTED 


JAGGAR AVE.: Underhill to Sanford Aves. 

ARCHER PLACE: Van Wyck Ave. to Doris St. (Rescinded by Local Board.) 

OLD BOWERY BAY ROAD: Second Ave. to Hazen St. 

COOPER AVE.: Dill Place to Slocum St. 

JAGGAR AVE.: Peck Ave. to Hempstead Turnpike. (Will be cared for on Final Sec- 
tion. ) 

UNNAMED ST.: Steinway to 21st Aves. (Rescinded by Local Board, Feb. 1, 1917.) 

9TH ST.: Woodside Ave. to L. I. R. R. (Completed but not yet forwarded to Bd. of 
EK. & A.) 

12TH ST.: Astoria Ave. to Bowery Bay. 

1ST ST.: Woodside to Skillman Aves. (Completed but not yet forwarded to Bd. of 
E. & A.) 

BERRIAN AVE.: Riverside to Harper Aves. 

19TH AVE.: Astoria Ave. to 300’ south. (Not started.) 

46TH AVE.: 160th to 165th Sts. 

MT. JUDAH CEMETERY: Elimination of streets. 

CYPRESS HILLS ROAD: Myrtle Ave. to Borough Line. 

JAMAICA AVE.: Lefferts to Metropolitan Aves. (Combined with Alteration 775.) 

LIBERTY PARK: Bounded by Dill Place, Cooper Ave., etc. 

DURYEA ST.: Newtown Creek to Old Bradley Ave. (To be included on Final Sec- 
tion No. 1.) 

REFUSE DESTRUCTOR: Beach 68rd St. to Barbadoes Creek. 

FINAL SECTION 184: .182nd Place to 1838rd St. 

FAIRMONT ST.: Existing Fairmont St. to Cypress Ave. 

AGNES PLACE: Myrtle Ave. to Varian St. 

SAULL ST.: Lynch Place to Peck Ave. 
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DIVISION OF STREET OPENINGS 


STREET OPENING PROCEEDINGS INSTITUTED BY THE BOARD OF ESTIMATE AND 


APPORTIONMENT 

Instituted 
WRU Gales Dl ShatectOn VV a bered SONA Veer muse ne kee oe te Men I 
COOPER RY AVP a Dpsilorns Place tO Pe rOClOnus hrm es Ue ae ee ee Mar. 15 
CHNER ATO s Vine dsall ton WoodhavenrAves2 =. ete ee Mar. 15 
ENE OV be SP sen ACKCOMMA Ve NtO. Al Stes betas here eee ee a ee Mar. 15 
PoE Neen Vi, borough Lineto, Willoughby Ave, :.....8.-.. 2 2h April 5 
SERV Opne ome remont.obs to.@ueens Blyds ss eis An Boe April 5 
*NORTH JANE ST.: Vernon Ave. to Barge Canal Terminal.......-...2-.2.-.---...------1- Sept. 20 

*AMITY ST.: Main St. to a line passing through angle points 399.57’ and 
BAL Oa eCaSCLOLM VW ILLGE SR EOn Gat Lviclas eerie cae oss es Bare Dae Je ee iene | al 

*ROOSEVELT AVE.: Main St. to a line passing through angle points 399.57’ 
BnUTA (ACO MeACtEOLeVdllete reo bib VC amt ieee meee eI pili eee IMieea a! 
72ND AVE. (Sewer easement): Vleigh Road to 710’ westerly...........---.---------------- Mar. 15 


STREET OPENING PROCEEDINGS PASSED BY THE LOCAL BOARD AND PENDING 
APPROVAL BY THE BOARD OF ESTIMATE AND APPORTIONMENT 


Passed Local Board 


rots 7V ib. Philmore to nlstyne AVES. <1. ec cg. toircck beccectcbcuenaencatcecaen Feb. 25, 1909 
AMAGANSETT ST.: 15th St. to a property line 50’ westerly... Sept. 29, 1913 
Gn Cro dersCollinseAve, tou resh Pond wRoadi: =. .2e een ig Nov. 9, 1916 
ARMORY AVE.: Stanhope to Bleecker Sts. (Referred back to Borough 

Pe SICHEL Ue pEN OVP OD mL) Wie) 2 ste eeueee we cee Wee ce Sete ee ee eee al Jan. 14,1915 
ATLANTIC Ave.: Channel to Grandview Aves. (Referred back to Bor- 

ieee ee RGA rete None OPE of ise echt tc tnseese Sav terevactee lable May 26, 1911 
Beeioeny blue Rockaway, Bivd. to Byron Ob. i2 2a. scsccecteee ee ees Dec. 20, 1917 
Pee Okt AY Bis Greenwood to Naprer Aves... oc en secteeee edceceetene ctr seceed Sept. 23, 1913 
Pree ee POND DITCH: mouth St. to Yukon Avee.n-ckceseecnecsecenceseenenh Sept. 28, 1916 
BYeaAy eR POND DITCH: Maywood St. to Liberty Ave. iciticc.c--iceccteccenenees Sept. 28, 1916 
TBERLIN AVE-: Borden Ave. to Newtown Creek ooo. oe sence cones April 2, 1914 
Digi A Barer uGdsom su. to Latch Ave, 23. eo May 27, 1915 
Bie nrebwA Vic Liucison ot. to Nort Conduit Ave. oe Jan. 14,1915 
BRC wrote alee Lets) be tO aay Side AVG 28 ono: cio ees cceks eacensde nde ndenntssteeon May 22, 1914 
Pe LON ay b: Plamfield ot. to: Hillside Aves incl. ict tenet eee dee cee cae ce ee June 7, 1912 
jDROOKPIELD BLVD.: 147th Ave, to Rockaway Blvd... 222.4. Mar. 30, 1916 
enV LAIN ins, bas @omelia ote tonCatalpa Aver. 22.8.6 S28 gee Nov. 21, 1913 
Meo OAV H,: Broadway €0 Lst Stn nce ae gases cesta cto Bo eneanesee Oct. 19, 1916 
Pete ed.: Baisley Blvd. to Cornell Basin. ice. it ecccns edeeereeconnntene geen Dec. 20, 1917 
CAMERON TERRACE: Grout Ave: to 150” northerly..._.-2...--.-.-2-sceccsne oe May 4, 1916 
CAtcihineelAGhH Grand st. to Carter Ave. 2... Es Noy. 15, 1912 
CAs eyes an! Dine St. to Vornees Place.2 2 2 2 a Nov. 14, 1918 
Poe heey ee oromd way to Cypress Ave... <3 ae ee gcengcme dn Jan. 16, 1908 
CARD PLACE: Corona to Kingsland Aves. (Referred back to Borough 

Presta ciammmew pila bey. 11 Ob 2)! iene oe wee ee at ee ht Be Sens Dee. 1, 1910 
GLAD PEE Steamer to Cornelia ot.8 ee cee ee el ee June 30, 1910 
CHURCH Sls. Old South Road to Rockaway Roadie. et Mar. 7, 1918 


* Amended proceeding. 
+ Not recorded with the Board of Estimate and Apportionment. 
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Passed Local Board 


CLEVELAND AVE.: Greenpoint to Skillman Aves,__.-:-2--.--cece---- ners cee June 6, 1918 
*CLINTON AVE. Montgemery to Hobson Aves auc ee ee Mar. 2, 1916 
COE PLACE: Van Nest St. to Vorhees Place. (Referred back to Broough 

President, Agorid LS), LOU2) ieee. eee ae ee ee Dec. 1, 1910 
COLUMBINE AV Ee: * Clifton tor erlin Avice see ace eee eee eee June 25, 1914 
COOPER AVE:: Cypress-Ave, to Cypress Hills, Roads. eee Dec. 12, 1918 
CORINTH AVE.: Grand St. to Caldwell Ave. (Referred back to Borough 

President;) Jans (BO 19 14 Bee ees ee eee ee eee ee Nov. 15, 1912 
COVERT AVE.: Greenpoint Ave. to Madden St., and Locust St. to Addi- 

son Places 5.50.0 Stee te Ne ie ee eee eee Jan. 7, 1909 
CREEK Si-- Flushing Avey to Penny Bridge: se Sept. 29, 1915 
*CUMBERLAND ST-: Across'thée Long Island Ratloadi-2. 22. 3 ee April 5, 1912 
DEY ST 2 Crescentasite to Vial st rye eee ee Mar. 6, 1914 
DIVISION ST:: Lewis to: Galdwell Aves? 3 a a ee eee April 18, 1916 
DUTCHESS ST.: Lucerne Place to California Ave. and Queens to Oak 

JANOS coos Shot eh ds Be Be a ee ee ae ee Mar. 1, 1913 
EDSALL AVE.: Otto St. to Central Ave. (Referred back to Borough 

President; am 25, i Oi:2, ees eet Uae eee eee ec eee ee tes ee Res Mar. 24, 1911 
PARMERS VAVES Jamaica to OO tle A wes. me meses Cee eee Oct. 26, 1916 
FERGUSON ST.: Alburtis Ave. to Prime St. (Referred back to Borough 

President;:Jani19,{1913 2.528. S28 2 ie es I ee eee May 19, 1916 
FITTING Sis Barnetizto: Nelsoiie Ay cs eee wee ee ee Dec. 19, 1915 
FLUSHING RIVER: De Lavall to Livingston Sts. (Referred to Comm. 

on AgsessmentssOcbs LS, 915) ee sae ees ee ee Jan. 238, 1914 
FOREST ‘ST.2 JunctionAve, to Alst. St: spect eee ee ee June 25, 1914 
FREEHOLD ST.: Ulster to Baisley Aves. (Referred back to Borough 

President, March 27, 1914). 2 set mee June 29, 1916 
FULTON. ST: Bedford-to Napier Aves 23, .cteev ree Dec. 19, 1913 
*GOULD* AVE: Madden to dWocust Av esas. =e een Mar. 16, 1914 
GRAND AVE.: Main to Stevens Sts. (Referred to Chief Engineer, Oct. 

285 LOLS) 2 See eee exe Ws Le ep May 10, 1912 
GENESEE SPs Vienna to! Wortraa mA yes ieee eee Sept. 2, 1915 
GRAND CENTRAL PARKWAY: Queens Blvd. to Nassau County 

Lane: ice see ee en se April 2, 1914 
GRANT ST.: Kossuth Place to Madison St. (Referred back to Borough 

Président, Feb. 28,) 1908) 2228 ied ee ee ee ee ee June 12, 1906 
GRIBPITH VAVE.; Metropolitan tovCentralsA vests see ree Mar. 7, 1918 
GROUT, AVE. Schroeder Place tombly att Aves tes ce eee tee ee Sept. 20, 1916 
HALLE AVES: Laurel Hill Blvdito Old Berlin Ave 22 ees eee July 29, 1913 
HALLECK AVE: Kossath Place to Shaler tx .2 eta Mar, 24, 1911 
HANOVER AVE.: L. I. R. R. to Sewage Disposal Plant. (Referred back 

to Borough President, April a5 01 2) eee cence eer eee Decal alo 
HAROLD AVE.: Queetis Blyd. to, Barden Aver snus eee May 27, 1915 
HARSE LG Sse WV aia ASG A. e int Ow Eh cvs tyne heel ye toe ear eee Dec. 19, 1907 
HAY ES AV E.: De Puyster Staton |ackson 2 yes scose coat es July 20, 1916 
HEMLOCK PEACE, .CollinseAven toll resin 2ondeln@ cc a= a=aaes anna Mar. 7, 1918 
HERBER LD Sie eRust ob: cor Cleric ty ices een ene eee ae April 30, 1914 
HICKS AV Er Tioniseneto Wi OOd SIG G4 ys ceeet ase June 10, 1909 
HOLLIS AVGE = 99 thirsty ton ose ale ris iva semen tee anne nme Oct. 26, 1916 
HOME LAWN AViB ee Ehillsiclesto, Eft p tn ern iA sys aise cmon eae eer Jan. 25, 1917 
HOWE A Vie Wood Sic ee ANcvie mit ones tla ct aaa see eae eee eee ee Dec. 7, 1916 
HUNT ST.: Van Dine St. to 330’ easterly, and 42nd St. to Louona Ave......Jan. 4, 1917 
INTERBOROUGH PARKWAY: Eastern Parkway to Forest Park 
JACOBSEN HS Tz 2 BrittonttorBaxtenenvics samen een ene eee Dec. 12, 19138 


* Not recorded with the Board of Estimate and Apportionment. 
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JAMAICA AVE.: Between lines of Rockaway Beach Div. of L. I. R. R 


JERMYN PLACE: Guinsburg Place to 


JOHNSON AVE.: Rockaway Road to Division St 
JONES AVE.: Clifton to Debevoise Ave 
JOY AVE.: Laurel Hill Blvd. to Debevoise Ave 


JUNCTION AVE.: Burnside Ave. to H 
KINGSLAND AVE.: Elbertson to Hav 


*LAUREL HILL AVE.: Anable to Borden Aves 
*LEBANON ST.: Mulford Ave. to Willets Point Road. 


tion of Final Section) 


LIBERTY AVE.: Van Wyck Ave. to Carlisle St 
LOCUST ST.: Barnett to Skillman Aves 
LOUONA AVE.: Corona Ave. to Way Ave 
McPHERSON ST.: Shaler to Cornelia Sts 


*MAIN ST.: Grand to Van Alst Aves. 


Passed Local Board 


eepeey eo Nic cat etn ee ee ee 


offman Blvd 
emeyer St 


(Awaiting adop- 
(Referred to City Plan, Feb. 20, 


MERCHANT ST.: Hoyt to Ditmars Aves 


MIDDLEBURGH AVE.: Barnett to Woodside Aves 


MIDDAGH ST.: Fairbanks Ave. to westerly line of Old Grove St 


MILLS ST.: Orchard St. to Bulkhead Line of East River 


MILLS ST.: East River to Fulton Ave 
« “~~ Orchard St. to Fulton Ave 
MITCHELL AVE.: Murray to 31st Sts 


MORTON AVE.: Central Ave. to a p 


*NAPIER AVE.: Across the Long Island Railroad 
VE.: Baisley Blvd. to 132nd St 


NORTH CONDUIT A 
“ “ 


“ 


79th St. to 


NOTT AVE.: Vernon Ave. to East River 
NOTTAWA AVE.: Smith St. to New York Ave 


OCEAN PARKWAY and 


PROPOSED PARK: Beach 126th to Beach 141st Sts 


ONDERDONK AVE.: Metropolitan to 
Engineer, Feb. 11, 1910) 


*PACKARD ST.: Skillman to Borden Aves 


MONTGOMERY AVE.: Borden to Clinton Aves 


roperty line 40’ north of Hosack 
TB Laie ORACy epee eee eee eee 


Catalpa Aves. 


Mar. 31, 1910 
June 19, 1914 
Nov. 29, 1912 
June 25, 1914 
Dec. 12, 1913 
Feb. 25, 1909 
April 29, 1909 
Mar. 6, 1914 


Jan. 238, 1914 
Oct. 26, 1916 
9, 1915 
Mar. 22, 1917 
June 30, 1910 


May 10, 1912 
Ochre ls lore 
Sept. 23, 1915 
May 28, 1914 
Feb. 16, 1912 
April 12, 1911 
Pp. 0 hs ho) 
April 5, 1906 
Oct. 25, 1906 
Dec. 12, 1913 


Jan. 14, 1915 


June 16, 1911 
Dec. 20, 1917 
Sept. 20, 1917 
July 12, 1912 
May 13, 1912 


Dec. 9, 1915 


(Referred to Chief 


April 29, 1909 
Sept. 24, 1908 


*PARK LANE: Bell Ave. to Little Neck Bay; both sides of Crocheron 


*PARK LANE: Myrtle Ave. to Union 


PEARTREE AVE.: Jackson Ave. to Pell St 
(Referred to Borough President, Nov. 
June 30, 1910 


PELL ST.: Jackson to Polk Aves. 


PERCY ST.: Sanford Ave. to Bayreuth St. 


dent, June 12, 1913) 
PHRANER AVE-.: South St. to Yukon 


PLATTWOOD AVE.: Sutter Ave. to Rockaway Blvd 
POLK AVE.: Woodside Ave. to 8th St. 


Nov. 29, 1911) 
POLK AVE.: Junction Ave. to Pell St. 
Noy. 2, 1911) 


*PUBLIC PARK: Myrtle Ave. addition to Forest Park 
PUBLIC PLACE: Bounded by Young St., Gale St., and Borden Ave 
*RATLROAD AVE.: Maurice Ave to Grand St 


Turnpike 


(Referred to Borough Pres-- 


PA ice e ne eas BR ME es Ly oe Get oh 
(Referred to Borough President, 
(Referred to Borough President, 


* Not recorded with the Board of Estimate and Apportionment. 
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Mar. 


3, 1911 
Mar. 30, 1916 
Aug. 16, 1917 


Dec. 27, 1912 
Sept. 28, 1916 
Feb. 27, 1917 


Sept. 20, 1905 


June 30, 1910 


Mar. 21, 1907 
June 25, 1914 
Sept. 20, 1905 


Passed Local Board 
RALPH ST.: Grandview Ave. to Fresh Pond Road. (Referred to Borough 
President)i nant ei es ce es 2 a Oe ee Sept. 19, 1906 
RAMSEY) SLs:) Queens, Bly ds to.Grand sot eee ee eee Nov. 15, 1912 
*REVIEW AVE.: Howard to Pearsall Sts. 
RIDGEWOOD AVE.: From a property line about 110’ east of Spruce St. 


to theieasterly right of wayiot the: [salve Rye ee ee ee Nov. 21, 1918 
*ROACH PLAGE Coronaito) Kingsland YA:vicc ime setae pee iamnr eee eneess onan Nov. 19, 1916 
ROCKAWAY BLVD.: Elderts Lane to Old Rockaway Road, etc... Initiated by 

: Bd. of E. & A. 
ROGERS S:D.-.V ernom Ave, colbarce, Canal Tenuta eee ee Oct. 18, 1917 
SAMUELSON ST.: Corinth Ave. to Division St. (Referred back to Local 

Board,: Jan.30;: 1914). 2.5 eee ee Nov. 15, 1912 

SAULE Sis Across right-of-way Of cin lin Raw IRs oe sete oe ee May 25, 1916 
. “ - California to PlanamelltAwvies:. es. =e eee April 25, 1913 
SEDGWICK ST.: Kossuth Place to Cornelia St. (Referred back to Bor- 

ough: President ID eco 24V1.9 18) ae eae es eae ee ee June 30, 1910 
SLOCUM ST.: Edsall Ave. to Madison St. (Referred back to Borough 

President, Feb: 28; 1 08 )\5 tee ee ae See Sa ae epee July 18, 1906 
SOUTH RAILROAD AVES: Broadway. to Roaeh Places ee) 2. ese Jan. 23, 1914 
*SPRUCE ST.: Atlantic Ave. North to Atlantic Ave. South. (Awaiting 

adoption of Speciall/Final Mia pee ee ee ee eee ee Feb. 26, 1915 
STANHOPE ST.: 351.9’ northeast of Grandview to Metropolitan Aves........ Jan. 14, 1915 
SLATE aS Teel EROS [Sts StS ieee as ee a June 25, 1908 


STEUBEN ST.: Proctor St. to a property line 90’ easterly, and from a 
property line 210’ west of Griffith Ave. to a property line 90’ east of 


Griffith AVG: 23 eB Oe ee ee May 9, 1918 
7S TEMENS 9 lar PultonAvertouViain: St tese eee eee eee May 10, 1912 
» TILES PLACKH: Queens Aves toiStation Road = = ae eee Sept. 23, 1913 
SUTTERVAVE.: Hatch: to) PlattiwoodmNwesi scr eee ee Feb. 27, 1917 
SUWANEE AVE.: Rockaway Blvd. to Sutphin Road... scene Feb. 27, 1917 
TENNESSEE ST.: Rockaway Blvd. to North Conduit Ave._..........---..--.- May 28, 1914 
*~ TTR MAN VAN Es aletrting COuN ach ols Sits cme eee sees eee eee Mar. 17, 1918 
“TORY. Si.c Barkins Stato Flushing: Ravers eee eee een June 30, 1910 
TOWER PLACE: \Freedom to OxtordAvics meses eee ee eee June 30, 1914 
TOWNSEN DVAV Es; ChttonttosDebevoise Aves ee ee ee Feb. 25, 1914 
TUCKERTON ST.3(Guinsburg Place to, Blakely. St.2. 2 Wa ee Jan. 31, 1918 
ULSTER:‘AVE:: Sutphin’ Road tovSimitins tea ee oe ee Feb. 26, 1916 
UPLAND PARK ADDITION: Petition for acquiring 2.316 acres. (Re- 

ferred back to; Borough President; Decaisi0l se ee eee eee April 25, 1913 
VAN DINE ST.: Kingsland to Roosevelt Aves. (Referred back to Bor- 

ough: President, April 18,1912) See na ee ee ee Sept. 15, 1911 
VAN HORN SD Grand St. top Woodhaven tA viene. =. seme ants lle epee Jan. 238, 1914 
VAN NEST ST.: Roosevelt Ave. to L. I. R. R. (Referred back to Bor- 

ough, President gApril: 18309 ID) see eet ee oa cee ee ea, Dec. 1, 1910 
VORHEES/PLACKHS® Hun tist ator Oosevieltia\cvicr soe een ee Aug. 16, 1917 
WAINSCODT AVE: Bechhurst tomBelll an vecr: es seeen anes neae geen een tereeseaees Dec. 19, 1913 
WALDRON ST.: Alburtis Ave. to Rodman St. (Referred back to Bor- 

ough Presidents) D ee yaliQ 13) eek eee eet ene lene grote eee April 12, 1911 
WATERS AVE.: Laurel Hill Blvd. to Debevoise Ave...____..._.__.....-.------------ Dec. 12, 1913 
WEISSEVAV Besaiiiyrtlegawv es tos Vieira steer eee rec eee ee Mark teary 

ne Edgsall-to SatterleeiA yes ce 5 ee eee eee eee May 2, 1913 
WESTSIDE ST.: Corona Ave. to Rodman St. (Referred back to Borough 

President Dee 418 7519 3 Ve ee a ae ae te ee ee June 30, 1910 
WILSONWAVE.; Old Bowery Bay Road.to 20th Aves 2c yee No.v 15, 1912 


* Not recorded with the Board of Estimate and Apportionment. 
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Passed Local Board 
WOODHAVEN AVE.: Albert St. to Waterfront Development. (Awaiting 


Brecoverot|smacaway BIWG Joo ee el Dec. 138, 1912 
WOODHAVEN AVE.: Queens Blvd. to Jamaica Ave. (Referred back to 

BGrouniiE president Octo Ons O1 | meee settee aes fe) Gee Seat ey ee Mar. 31, 1910 
WOODHAVEN AVE.: Middleburg to Anderson Aves............--..22-202220000eeeoeees Nov. 3, 1910 
WOODSTD ELA ViE* okillmanrto Jackson Aves a2 ale ee Jan. 13, 1916 
YOUNG ST.: L. I. R. R. to Hunterspoint Ave. (Referred to Committee, 

com Om Ol) () aera Werte tae eth tie a Ee ee ee Se. April 5, 1906 
lesa ee VWVOOdsItie Avie tOuwvVLatthews: lace 2-8 ake eee Se Mar. 7, 1918 
peimolemV OblSey LOLRIKEr Avie. atts Aine ee ee April 15, 1916 
STOLE WESUIOL VV CSUMAV Gu titeecc serene ee Ne Ba) NS rd A a a ea ht Sept. 20, 1905 
tapi em Otk ob tO. Polk Ave eins ese oon ee Ie pe ee a B, Mar. 22, 1917 
PAs eS Lem rnOtLOMViItCnelh A Vesic on 28 ee ee Eo 2 hs ee May 238, 1913 
17TH ST.: Mitchell Ave. to Ziegler Estate. (Filed by Bd. of E. & A., 

IGG ES PAG}. TR Sy ME ata CT NO i ke DO Oe re Ee eee Oct. 25, 1906 
19 THPAVE.- North side of Broadway to Hast River. 2 Jan. 26, 1912 
ere AN em aCKSOn A Ve; torOumm: Stew ean ees oe eee ees Nov. 15, 1912 
Dito enV Eee wtown Road to.20th Avera. 82 ae Oct. 19, 1916 
Bicieote en Waticel. Hill Blvd: to RooseveltAves as ee Jan. 13, 1916 
BEACH 25TH ST.: Cornaga Ave. to Far Rockaway Blvd. (Referred to 

ponoucmerecidenta leon Zor LO LG )\e commie eiseile hee tee ep PORee eo Jan. 13, 1916 
elem ACKSONULOPASLOPAdAVGGcat en rele A We July 16, 1914 
Mem atta) LOn bitin Go USs< teers eae eee es FV et ee April 18, 1918 

- “ Hunt St. to Berrian Ave. (Referred back to Borough Presi- 

Aisantin.,IMVaars: PPE SEED We pelle ced Se ee Bee aca ees ace ee Bee ere ee eee Mar. 24, 1911 
note Berrian Ave. to Wake st. =e eee oie Ae Nee as cn Mar. 24, 1911 
Zain oie North) Ratroadeaves tovk lushing Baye. 22 6). 8 228 oe) Jan. 20, 1911 
Dawes Oo mmOrlsOnbursiderto DitmarcsuAvesa10c5 aes ee Sept. 23, 1915 

e Bee OlabORNOOSCVCLiVANes:a\ nae a lee et Ta) ek ee April 12, 1917 

‘ ee OKA VemtOnDpaACke tio baie eee er Te Nk ee pl ead April 12, 1917 

* peers agice te etome AVES 6 eS Dec. 1, 1909 
Peer lei oo MeprAnemUOROACWeCLb Ob.cs 2 eens ee oe ee April 12, 1917 

= 6 PEE OMECOOSOVGlIMmA Ves ak bra Ci uae ere Leah Ae cay be April 12, 1917 

e SONG COLMA LOND ACK EL UNS Ciuc kied ee cee eet ee Ee Se April 28, 1910 
Ameen Das Ol kat GmeOOSOVelb A VvieSs vec tatty te rol April 12, 1917 

Se me OWEe VEO ACKeLl Otte. tte ee ay April 12, 1917 
Doane D Rob pemoUtMntO Sars OcSi i ec a July 26, 1917 
So, bE oi: Rockaway IP eal IRGkeNG| KOMI OMe Vem es es Sept. 2, 1916 
alee Vere BOO GMELOLOStMNOLSs a esen. set mete ss SPN ee ee Jan. 27, 1916 
Cob Avie we NarinersrA Ver tonl QISt Staessen May 25, 1916 
Momeni aeharmerc Ave: tOrelollis Ave. es .o tet ee Oct. 26, 1916 
123RD ST.: Schleicher Court to Avenue C. (Awaiting adoption of Final 

STEVES Ital ZO) ab apes arises See eet oN ey eee ae ee pee a Ei? aN ES April 4, 1913 
ie OeodeseVietropolitan Ave; to Ashland Sti 2a. ee May 28, 1915 
*130TH ST.: Metropolitan Ave. to Wisner Place. (Referred to City Plan 

Se ee 4, TO 1G) eee aoe eee aA ese tl eS May 28, 1915 
1382ND ST.: North Conduit Ave. to Jamaica Disposal Plant. ..............-..-. Dec. 20, 1917 
ack Dale mOldeootuth Road tol0/th Avese) jan ee i Jan. 31, 1918 
Dj iinsaumeooubinots tooy ulon Ave, 2 ae a dee cle hal er ae ee Dec. 20, 1917 
194TH ST.: Jamaica to 109th Aves. (Awaiting adoption of map)... Feb. 26, 1915 
(USE Sd cwmlamiatca toxtlollisvAvest 118 eo eee Ee es, Sl ae Feb. 26, 1915 
iO modem emial Ca FOuLOlISHAVes. Le: 0 ee oa ee ee Feb. 26, 1915 
223RD ST.: 110th Ave. to Jamaica and Hempstead Turnpike__._...._... Dec. 22, 1915 


* Not recorded with the Board of Estimate and Apportionment. 
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STREET OPENING Maps APPROVED BY BOARD OF ESTIMATE AND APPORTIONMENT 


Approved 

FOSTER AVE.: Skillman to Greenpoint Aves. 22. ccccccceecececeecoserenees May 31 
STONE ST.: Skiliman toi Greenpoint Avesta ee eee May 31 
BLISss. ST: Skillman to-Borden Aves. ce ee ee eee Dec. 27 
CAROLIN 'ST.: Skillman to Greenpoint Aves. = 22 ee Dec. 27 
anable to Borden A Vedi Cie see aa ee ee Dec. 27 


STREET OPENING SURVEYS COMPLETED 


95TH AVE.: 109th to 111th Sts.; 113th to 115th Sts. 


Feet. 


5,500: 
760 
3,900 


3,000 


13,260 


RuLE Maps COMPLETED AND FORWARDED TO BOARD OF ESTIMATE AND APPOR- 


TIONMENT FOR APPROVAL 


Forwarded Feet. 


*WOODSIDE AVE. Jackson Ave to, Broad waya = Jan. 30 
*SENECA AVE.: Borough Line to Willoughby Ave..............--------2-..----- May 7 
BELLGAV Ee: Sothyto, JacksomA veces cre eee ene en aera June 25 
*PENELOPE Si; fremont Ave: to Queens Blvd. ae eee eee July 1 
BLISS Sie Skillman ttorBordenGA vcs ee een ee ee ee Sept. 30 
CAROLIN Siz: Skillmansto Greenpoint Aves tm eee 
Anable'to; Borden A veo a ee ee Sept. 30 
MURRAY $23; North Boulevard! to, 840i Avice eee Sept. 28 
MURRAY ANE Murray St. to ordi Aly cies. aceon Sept. 28 
NORTH JANE ST.: Vernon Ave. to Barge Canal Terminal... Dec. 17 
*COOPERVAVE.:* Epsilon) Placetto, Proctor ots. s ae ae een April 25 
*CENTRAL AVE. Edsallstos Woodhaven=A Vese. === en eee April 25 


9,500 

550: 
2,100 
7,650 
3,500 


3,900 
750 
450 
369 

4,000 

5,000 


37,369 


DRAFT DAMAGE Maps COMPLETED AND FORWARDED TO BOARD OF ESTIMATE 


AND APPORTIONMENT FOR APPROVAL 


Forwarded Feet 


*WOODSIDE AVE.) Jackson#Aves to) Broadiwa yess ee eee Jan. 30 
*SENECA AVE.: Borough Line to Willoughby Ave... 2.2. eecere-ee May 7 
BELE AVE. 85th toy Jackson Awege yee meet so eee ee See eee June 25 
*PENELOPE SOs) Tremont Ave. to Oucens Bi yidie ee eer eee July ee 
BLISS *ST-=skillman' to BordenwA vies seen eee ee ee Sept. 30 
CAROLIN ST.: Skillman to Greenpoint Aves. ; 

Anabale to BordenvA Vesey ee eer Sept. 30 
MURRAYSSL-s Northern Blvd® to) dbl vier ees see eee eee eee Sept. 28 
MURRAY ANE Murray Sts tO boric vie meeeeueenee eames eee eae Eee Sept. 28 
NORTH JANE ST.: Vernon Ave. to Barge Canal Terminal _____________.. Dec. 17 
*COOPER AV bie Epsilon eelace tor Procgkor is teases se nnn eee April 25 
*CENTRAL AVE.: Edsall to Woodhaven Aves. April 25 
D5 TS Leeoigel Aven Gomes tele Vic rts see ee eee eet ee tae ae Sept. 11 
SIGEL AV.E.* Astoria Ave; to 12th Bt. y ee eo ee Sept. 11 
RIKER AVE. 12th t6 25 Ste. eee ee etree ee ce ee eee Pee Sept. 11 
BROADWAY :) Newtown Road to Oueens Blydi2 Feb. 13 


* Amended Proceeding. 
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9,500 

550 
2,100 
7,650 
3,000 


3,500 
750 
450 
369 

4,000 

5,000 

3,600 

2,300 
800 

12,000 


56,069 


Fina DAMAGE Maps COMPLETED AND FORWARDED TO CORPORATION 


COUNSEL 

Forwarded Feet 
TAN DAV ap ier nokoad tol el0 westerly: 2) 2 ree ee Feb. 2 Ayal) 
SO Gries Lew oerc ye lLOeVOntman AVES; .eo: ee eee Oe Feb. 1 4,900 
TSO He os Lewin bic to: liberty AVes.2 9c Se Le ee Feb. 1 1,970 
CAMO LOA leestlaret Aver to Mazéauiotee. 2.04 ee Feb. 20 4,210 
Berets. MEeWIMOre:cG MEtOTIS A VEG ei he onsen heat etn este May 2 9,687 
“OV TSAR TAG aS 2h BRO re 1b Fal ali Bi nae To bo So 6 Wo Ce Ss ee aR se og ee pn nee ce May 1 2,300 
Poche olst Aves LO. OOth Roadiin fee ee eo Or eee. May 1 240 
SUSSAPIEL TREC VAM ED a tSS38 Gh Sioa ris) 9 nee Cam Ae RS ee NAW i ae May 8 2,040 
HOMER LEE AVE.: Canonbury Road to Burtis St... May 9 1,300 
eMAURICE AVI.: Hanover to-Junction vests 22 2 ee ee June 25 417 
CORDON Oi ee LTAnO Verio: JUNCTION Ves: = sem oe oe fs June 25 412 
Paver Pes arlanoveMto | unchiOn in VEG. a =e SS ee ee June 25 416 
PISUNINGO. 51.5, Hanover to Junction Aves.2.o.0. sil June 25 420 
Bom Wie aur sianover to junction Aves... 5. AR he on June 25 424 

LOWERY ST.: Gould to Borden Aves.; 
SiclimaneAwver torOucens blvd. ses eee ee ee ee Aug. 8 1,900 
LAUREL HILL BLVD.: Columbia Ave. to Queens Blvd... Aug. 8 375 
SVL bOCK AVine Brown lace tow Wiazéat Stn). ee Aug. 8 1,600 
PE Rhone leseNess ot.to Wonnell Places. see ee ee Aug. 8 300 
SONI a epi Maelveress GO YSOM OUSia.c 6 eee ee Aug. 8 200 
PHONMANS AVE: s DivisionsAvesto. BloomiheldtStr 2.2 22" Se. Aug. 8 380 
SOc cw ALLanticnso Nort Conduit Avesoe 2 ee Aug. 8 2,700 
SPC INS AV H.s boroughvkine to: outter Aves. a JaNeokeey aie) 2,500 
VeNne Ot Vib) 2 Manrice Avento: Grand ste. 2 Aug. 23 1,600 
Se Ole OINS Sle iskwuAvies tOvK Oly er a tiids sess eoesn e oE eceesenohe ent Seog 1,200 
SNC HePV ACH Ae Kolversst..to Plover Place 2... 2. 225..5 sete crete Sept. 9 960 
Be N bes mANslomieetovperrian AVes. coool) ee leaden cede edn ote Sept. 30 4,200 
MOO DES Us waren siecOubitmarstA Ven eo ose 2 ech eer saock occ! Sept. 30 600 
PoNitLOPE ol. Lremont Ave: to Queens Blvd.a.2 Nov. 19 7,650 
Sole bE R AVE boroucn Dine to Pitkin’ AvVé. 2.28 Dec. 9 1,440 
*NORTH CONDUIT AVE.: Sutter Ave. to 79th St... A eke Dec. 9 400 
TeoROSBY AV Ene Vermont Ave. to Bulwer Place:ci.0.0.... 2s ke. Dec. 24 750 


*VERMONT AVE-.: Highland Blvd. to angle south of Cypress Ave.._....Dec. 24 3,550 
MAZEAU ST.: Falkner to Grand Sts., and Grand St. to Metropolitan 
ERSTE coc SU 3 Re Frc in A cle RRR lS SRP a RO Dec. 24 6,850 


69,225 


BENEFIT Mars COMPLETED AND FORWARDED TO CORPORATION COUNSEL 


Forwarded Feet 


Pie OS LE tO. OO AVES, ett enh eee CN eg A May 9 200 
Rema NeesV leigh Road :to 15710’ westerly ..3 2 Feb. 2 1,710 
emer Liberty Ave, ta Wortman Obit 08.60l Feb, 1 4,900 
eo Uli siee aA tlaniticetOsliberby Aves: se 25. eet ke Feb. 1 1,970 
COMO wii AV b.: Harriet Ave..to.Mazean St. 2,5 5. 2) ah oe Feb. 20 4,310 
ae ioe uitaore: Co SAStOra_ Aver ers co.) eal) Ges Ce eee May 2 9,687 
Piola... Borough Lane to S4th St. 2s i hk May 1 2,300 
atten istave, to 00th Road nas. s. cata a oy et ee May 1 240 
NEUE Ba S70 2p) 8 IS aie) 7nd 5 ee May 8 2,040 
HOMER LEE AVE.: Canonbury Road to Burtis St... May 9 1,800 


* Combined Proceeding. 
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Forwarded Feet 


*MAURICHE AV ites Hanover ton} unchiom Ay career . ae eee nee e seen cree June 25 417 
+HOR TONS Sis Hanover ton} umetion) Aves sess sameeren eee June 25 412 
srl NIE ha Ws Levekousdesp- (no) akbbales olopshOaQyercg. ooo June 25 416 
*JENNINGS. ST: Hanover.to Junction Aves.) 527.2 coves: eee June 25 420 
ALE Wilks tol. branover TOs) Un CtiommA ies sass oes. seen eee eee nee June 25 424 
LOWERY ST.: Gould to Borden Aves.; 
Skillman Avert to. Otieensils yd sss coors sucen ees mneree es Aug. 8 1,900 
LAUREL HILL BOULEVARD: Columbia Ave. to Queens Blvd... Aug. 8 360 
*WHITLOCK AVE?: Browm Place to: Mazeatt) Site. eee ee Aug. 8 1,600 
7EV BREST spe wNessipt: tozDonnelly Places: aes arene eee eee ee Se Aug. 8 300 
*"DONNELIESPUACEH SBverestiot: 00, LDySOi chasse eee eee Aug. 8 200 
*HOMANS AVE.: Division Ave. to Bloomfield St...-........./-.2. Aug. 8 380 
4/76 DELS Tees Atlantic touNortin © onc uit eA vies mcr eaten eee a Aug. 8 2,700 
*PITK IN 2A Vibe Boroue nalcine Go, Sub Ler o-\ Vic sees eee Aug. 8 2,500 
VIAN] COA TBAV Bos Mauricens ven won Grishin GS eee eee erence ee Aug. 23 1,600 
‘FULTON ST.: Fisk Ave. to Kolyer St. 22. ee a wee striae Sept. 9 1,200 
{WINCH PLA CE olver Stato lelov er blair seems eee onan ne een ee eee, sept. 9 960 
AHAZ EINES Ds eAStoria: tO-B erriain \ VCs meee ee eee meee eae anne ee a ne Sept. 30 4,200 
SLOODES Teer ilazen ot. tO Mls reir sek Vie cee ee ie ee Sept. 30 600 
PENELOPE ST.: Tremont Ave. to Queens Blvd....2..2 Noy. 19 7,650 
7SUD RE RGA Ee Borougns line to: PitkeneN vce as 2 aseeeenenes nn ee Dec. 9 1,440 
*NORDHeCONDUIT AV E:2 Sutter Ave; to 79thiot eee Dec. 9 400 
*CROSBYVAVE?: Vermont Ave, to- Bulwer Places eee Dec. 24 750 
*VERMONT AVE.: Highland Blvd. to angle south of Cypress Ave......... Dec. 24 3,550 
MAZEAU ST.: Falkner to Grand Sts.; 
Grand St: togMetropolitancAVe:s2e. sain ee eee ea Dec. 24 6,850 
69,425 


STREET OPENING Maps BEFORE THE BOARD OF ESTIMATE AND APPORTIONMENT 
PENDING APPROVAL 


BLISS ST.: Skillman to Borden Aves. (Rule and Damage.) 
CAROLIN ST.: Skillman to Greenpoint Aves.; 
Anable to Borden Aves. (Rule and Damage.) 

SENECA AVE.: Borough Line to Willoughby Ave. (Amended Rule and Damage.) 
BELL AVE.: 35th to Jackson Aves. (Rule and Damage.) 
‘WOODSIDE AVE.: Jackson Ave. to Broadway. (Amended Rule and Damage.) 
BROADWAY: Newtown Road to Queens Blvd. (Rule and Damage.) 
PUBLIC PARK: Broadway, 19th St., and Fairbanks Ave. 

e 3 Broadway, Fisk and Polk Aves. (Damage.) 
FIRTH AVE.: Grand St. to Juniper Ave. (Rule.) 
25TH ST.: Sigel Ave. to East River. (Rule.) 
SIGEL AVE.: Astoria Ave. to 12th St. (Rule.) 
RIKER AVE.: 12th to 25th Sts. (Rule.). 
BURROUGH AVE.: Borden to Woodside Aves. (Supplementary Rule.) 
COOPER AVE.: Epsilon Place to Proctor St. (Damage.) 
CENTRAL AVE.: Edsall to Woodhaven Aves. (Damage.) 
MURRAY ST.: North Blvd. to 34th Ave. (Rule and Damage.) 
MURRAY LANE: Murray St. to 33rd Ave. (Rule and Damage.) 
PENELOPE ST.: Tremont Ave. to Queens Blvd. (Amended Rule and Damage.) 
NORTH JANE ST.: Vernon Ave. to Barge Canal Terminal. (Rule and Damage.) 


* Combined Proceeding. 
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ALTERATION OF ZONE MAps APPROVED BY THE BOARD OF ESTIMATE AND 


APPORTIONMENT 
Approved 
WILLIAM ST.: From within 100’ of Webster Ave. to a point 100’ south of 
IBesberAvescp@y ml businessito. Unrestricteds) seve.) 15 os eee st eee See Hier, als 


HAYES AVE.: Junction to Peartree Aves. 31C. (Business to Residential.) ....... Sept. 20 
Portions of Fitting, Heiser, Bliss Sts., Anabale, Gould Aves., etc. 12C. (Re- 


Be CCAR APOC UMICURC 2) iene eta eg West nt eee BS Oat Re BN a al ne haiti iades Sept. 20 
WYCKOFF AVE.: Putnam Ave. to Halsey St. 27C. (Unrestricted to Busi- 
LOC Aare Sots fk ay ee ee BE ghd A ee NE Ea ee edd Sept. 20 


PUTNAM AVE.: Wyckoff Ave. to the Borough Line 27C.; 
CORNELIA ST.: Wyckoff Ave. to the Borough Line 27C; 
JEFFERSON AVE.: Wyckoff Ave. to the Borough Line 27C; 
HANCOCK ST.: Wyckoff Ave. to the Borough Line 27C; 
WEIRFIELD ST.: Wyckoff Ave. to the Borough Line 27C. (Unrestricted to 

IPs Coty ane ee eee ge a eae oe oe ST AE a ee Ei eh Sept. 20 
WAYNE ST.: Hinman St. to Griffith Ave. 30C. (Residential to Business. j Sema Sept. 20) 
ENGINE ST.: Flushing Bay, Ditmars Ave., etc., 16C. (Residential to Business.) Sept. 20 
Block bounded by DITMARS AVE., OAKLEY ST., POTTER AVE., etc., 20C. 


PE eeeite CCL! POR tEtOCG eats orig ec nee te a eT Se ee Sept. 20 
NOTT AVE.: East to Van Alst Aves., 24C. (Unrestricted to Business.).............Sept. 20 
VANDEVENTER AVE.: 21st Ave., N. Y. Connecting Railway, etc., 29C. 

Meaiatenvic acosUmnestiicted. ieee Swe Se eR Ae Sept. 20 


HANCOCK ST.: Pierce to Graham Aves., 33C. (Business to Unrestricted.)........Dec. 20 


PROPERTY Maps APPROVED BY BOARD OF ESTIMATE AND APPORTIONMENT AND 
FILED AT THIS OFFICE 


Filed 

Property at Elmhurst, belonging to Simonson Realty Co. eee een Mar. 28 
co SRR ONES OI EF Oe Sa I | are ee hen Ole neon or ee nne! Oe eam April 12 
Development No. 4 of property belonging to Vinco Land Co., Ine... April 16 
eee on Aenea eho HIT ODETUY << ci yeh enh ange June 19 
LISTS ES Bagg LRN ESI WE AS Sp ea RON Ce ee ee July 31 
Pecvrtiyn james Gascoyne pstate, inc. at Glendale.:i. naan Aug. 20 
Property belonging topMaspeth, Development'Co; B.S Oct 
Showing a portion of NORTH VINE ST., belonging to Kew Gardens Corpora- 

Tet OOINE AE SW ALL Od RCE SD sweat Wet 5 | ie Reg te aN a RE EY Dec. 10 
Amended Map of HOLLYWOOD PARK at Far FROCK Waianae sk ik, Done ee eas i Dec. 10 


City STREETS BY DEDICATION ACCORDING TO OPINIONS RENDERED BY CoR- 
PORATION COUNSEL 


Opinion Feet 
ACORN Simavans Dine: ot. to.Voorhees: Places 226s se ye Mar. 7 320 
BIGELOW AVE Syosset St. to Jamaica Ave... 2...558 50 Jikan BY: 370 
eed... fargaiba nye. tO-1,, 1 oR. Rice oe Aug. 5 250 
BROWER PLACE: Wool St. to 220’ south of Queens Blvd................. Aug. 26 1,100 
CASE PLACE: Van Dine St. to 105’ west of Voorhees Place.........._.. Mar. 7 330 
CHICHESTER AVE.: Van Wyck Ave. to Rockaway Turnpike... Sept. 3 3,600 
PENA Sis Mott to. Westbourne,AVe.2.0...88 se ae Ll. May 28 350 


Opinion 


EDSON ST 2 Tiemann to sk ear ta ee cry es aeieeeeeeere meee ate ee eee May 11° 
FERGUSON -ST.:; Tiemann to: Peartree Aves... 2 May 11 
BORD “AVE): Myrtle Ave. te-D0 1. Ro Riee ee ee, Sept. 28/17 
EREEDOMAV Ee2-A tlamtieston famiatca vA esses cs us sane eee eee Sept. 21 
GLEN WOODRAVLE. Jackson tons Ati Ay cx yes eeeee eee een Sept. 3 
GRANADA PLACE: As shown on Final Section 226_.........---------- Sept. 3 
HAMILTON AVE: Liberty to. Roanoke Aves 2) eee Octr ay 
FANOVER = AV E+ Coronar to Weise \ Vics ysree meee eee aoe eer Sept. 3 
HOWARD ST.: Forest Parkway to 275’ easterly 2.2... Sept. 3 
lOLA’ PLAGE Sunnyside\to Beach Doth sts. ee Sept. 3 
JAMAICA,AVE:: Main Stito Enltside Ave) (tay eee Oct. “S77 
MEDEORD Sites south to;Mandsleys spss ee = oe Aug. 26 
MERRIT PLACE: Corona Ave. to 600’ west of Junction Ave......_.Sept. 3 
MONTEVERDE AVES Grand ot: to Halt Ave. eee June 20 
MOTT “AVE,: Boulevard to. Boratigh’ Lites is ee eee Sept. 3 
MUELLER’ ST-.: Grand St. toNew Hisk Ave ae eee April 20 
MYAUD PLACE: Fresh Pond Road to Mt. Olivet Ave... July 1 
NARCISSUS Si) Robinson: tor bowilecAvccss- amare seen ern July 23 
NORTH RAILROAD: AVE. = Sist. St. to Tiemann Avess 22 2 Feb. 23 
NORTON DRIVE: Waterloo Place to Bayswater Ave..._............. May 29 
OXFORD. AVE: Jamiaca to Brandon ves 2 een ee May 21 
POINT BREEZE PLACE: Mott Ave. to Borough Line... 2. Aug. 26 
ROANOKE AVE:: Cedar to Hamilton Aves.) 2 eee Oct: 18/TF 
ROBINSON JAY Bes" Laren to=Morest Aves ee June 20 
ROCHESTER AVE.: Sprayview to Edgemere Aves.......-..--.----.------ Oct. 18/17 
ROCKAWAY BEACH BLVD.: 100’ west of 109th St. to Norton 

Greely sos tee a See ad ee Octo— £57 Ui 
RUBY SJ, Jerome to Atlantic Aves... . ee eee May 28 
SCHOOL: ST: Bradley to: Star Aves.c. 22402 eee ee May 25 
SEABURY Si-> Vaconia St. to) Brower Pla cem a ss = .. eee Aug. 5 
SHERWOOD) STs: Rowan to, Lenox Avesi 2.52 cp oe eee ee Feb. 25 
SILVER ‘ST.:) Woodward to Forest'A ves... 7757 aes ee May 28 
STEUBEN ST.: 90’ east of Proctor St. to 210’ west of Griffith Ave.....April 23 

ss ‘s Weisse Ave. to 95’ east of Griffith Ave....... April 20 
STOOTHORE AVES sLiberty tosRoanoke A vest 2a eeeeeeeenen Oct. 20/17 
VAN DDVKE S1,; Van) Tassell*to Van oinderen’ Sica. aaa Sept. 3 
WATERLOO PLACE: Mott Ave. to Norton Drive.2-_.. May 22 
WAVECREST AVE.: Sprayview to Edgemere Aves... Oct. 18/17 
WILLIAMS ST..:, Jeffrey Ave. to Queens Blvd... ee Decs: 6410 
YUKON CAVE: New: Y OrksA ve. Comotith tot. tee eee ere Sept. 21 
200TH ST. Woodside to Pairbanks A Ves... fear ye ee ee Sept. 3 
BEACH 28TH Sis Nott Ave. to Haber: Piacens.. se :nen eee eee Ais no 
Sibowbeisalno Jehorvahyenie onl bicermisyaQyex © owes ae ee Oct. Mora 
BEACH 32ND ST.: Edgemere to Brookhaven Aves... Sept. 14 
BEACH S8R Dis Te: Bdgemers A ve. Const. Races eee ees eee May 11 
39TH PSI INorthesideror junction to) Hayes t Anes: aa aeneee nee Nov. 13/17 
S4TH ST: Olstto SOth Aves... eee eee ee ee July 13 
87 PH VAVIR SS (ott. FOr dents plier Gare ce a reeacaneee em ee July 31 
S/7TH ROAD ie Sth Stato siderite: [erence ees ener ee Sept. 17 
88TH AVE.: 75th St. to Elderts Lane... Ai See Aug. 26 
SO TH FAV He 85th St to 260i wester| ys ee cee een eee eee oe eee Aug. 26 
BRD SL eAblantic Ave: tow oekaygay, Elycemssss ees eee mee Oct, (6714 
94TH 0s: KaimballtAver toukocka waryalsiivcliuesee ses teen eee nee Aug. 27 
GSTH AV Ess 75th Go: BO tia tse se ee te ere, May 28 
O7TH AVE. 2: (5thto SUtM SES. oc 0ks sees pet She ee ae ee eee May 28 
107TH AVE.: Springfield Road to 340’ east of 228rd St... ener, PE 
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Feet 
900 

- 900 
1,550 
2,080 
370 
400 
825 
1,720 
290 
250 
17,950 
680 
1,100 
430 
6,300 
1,480 
970 
195 
800 
800 
550 
1,100 
425 
1,350 
1,050 


19,000 
1,510 
400 
450 
790 
200 
700 
940 
875 
200 
400 
1,050 
1,060 
830 
670 
920 
1,500 
500 
400 
400 
510 
400 
400 
680 
260 
2,470 
400 
990 

~ 990 
1,700 


DIVISION OF SUBSTRUCTURES AND FRANCHISES 


Maps BEFORE BOARD OF ESTIMATE AND APPORTIONMENT PENDING APPROVAL 


Map showing a standard location of substructures for all streets in the Borough of Queens 
having a roadway width of less than 40 feet. Dated March 17,1915. T.B. No. 624. 
Map showing a standard location of substructures for all streets in the Borough of Queens 
having a roadway width of 40 feet or more. Dated March 17,1915. T.B. No. 624. 


FIELD CoRPs: 


JAN TRE RSS bn AN SS@Ie Ses AM ee RE ee ES eo a el ae ee ee 267 
121, Steyr baeM iar Gen Heee We Vike RAT ke, as ee een ALD NN eae re ew ee te A eco 4,088 
TEVSTENG Tey Raynes NMS) aoe cite Se Te, ES th Sa Mee ee ae ae coe eee PRD eee ee a 66,650 
SME CUT 1s OCA WAGs wu eee et ee ne Pn nee Sree mune ede eo SN oo ea tN 130,200 

Fim RUPLI, Pets MOC Ab ee cern eae ROS esas eR Ses pe ee SET ase 68,530 
Se RR a GEL [0 1 Sosa aes eens LC ome eee Ign, Me ON GS eo Ae StS 387,790 
emer OL Ching eShL@ Caled tameeeeee Ga ec Sten UN oo es age we 156,350 
Sewenpimtariio les Ota Tecra wane he eres se ie 421 
SE Te CELVIn SD ASiMs OCA bed eeee mee eer ee rs Ae MS oy ek ee 155 
HSE 2 (SS SMT SY OI 2 9 Bi a a San. Pn tee eR ea 74 
Gea Sao VER OR COO CA LCCiere eee eet reese oe ret ee eh a lea 156 
WO etBe iA ORCS O COLCC ier betrcweta stele Seeme. 2 lois tee I Ae eee 1h 435 
lecunieaig hit andiupower poxes located fee. sachs eh et ciel ad aM 
Be Seet Pai Way WOKCS LOCH TOG om ccece: Soewer ne civcde tecassctaudes dor vaacennncadbuge. PETG S 16 
oles uloniciicii cs me UCemlOCH LE Cera a sume Bp ee esr a ee ee 2,810 
Boxes, sewer manholes, etc., measured-in detail... ee 971 
Meteo, LOCH LeCUIT Mela @ CAC Clee eee nent Ao hee a i ee 150 
Street openings in which substructure locations were made__........-.------ 3,073 
Utemectiniis ih WOU Cata WAS PLOCUCCK ooo. es. ice fc ccs ce este cs cae esnnengiseansptes geo necace 2,384 
£ ECMO Catanwas DTOCULCG....5 st. 0 ete A 2,109 
inearteetomgacitiamsocateds 2 ite Fe oe ce 56,081 
. DOMME Wiebe rai ill sr OCLC ani eee te ee  e  e e 32,174 

MN Sere ame OCULIG POWEl CAUCE LOCATER beriselse se Senae cdc cala coed ee ease etne tena 26,227 

s PT Pareel ep Nnoneraitei located. asa a ly a ee 4,993 

= PMMEES OW CietiD Cy OCALC (aca ema ae eee ae Ae ee ale 420 

s PRE mcCelaneols pipe \OCATEd, -. se. wk wks bp eee ee 50 
Total linear feet of substructures located in street openings... 119,945 


Surface location survey of 6.0 miles of streets outside of First Ward covering 37 sheets. 

Surface location survey and detail measurement surveys for underground structures 
on 33 sheets, involving 15 miles of streets. 

23.0 miles of substructures were located in street openings in the First, Second, Third 
and Fourth Wards. 

54.5 miles of new installations were made throughout the Borough in conformity 
with the standard plan. 


OFFICE CoRPS: 


Plotted topography, detail measurements and test pits on 12 record maps. 
“~~ test pits information on two record maps. 

miscellaneous changes and additions on seven record maps. 

Approved 288 street opening permits for 5.5 miles of gas mains; 5.3 miles of water 
mains; 1.3 miles of telephone duct; 6.2 miles of electric light and power duct, 
and assigned locations for same, according to our standard plan. 

Approved 1,085 permits for miscellaneous construction and repairs. 

Compiled, indexed and filed date on borings, subsoil, ground water and franchises. 

Examined, indexed and filed field notes, plans and application prints. 

Furnished information to City Departments and Corporations covering 24.8 miles 
of streets. : 


“ 
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To Sewer Department: 
General information for 8.2 miles for streets. 
Detail information for 0.5 mile of streets. 

To the Department of Water Supply, Gas and Electricity: 
General information for 0.1 mile of streets. 
Detail information for 0.6 mile of streets. 

To Highway Department: 
General information for 2.1 miles of streets. 

To New York & Queens Electric Light and Power Company: 
General information for 4.8 miles of streets. 
Detail information for 0.1 mile of streets. 

To Private Surveyors, Engineers, Contractors and Public: 
General information for 6.0 miles of streets. 
Detail information for 0.4 mile of streets. 


MISCELLANEOUS 


Maps FILED WITH THIS BUREAU: 


Final Sections (Atlas Sheets) si 225.0 one eras ge een ee 
Grade Charts 235 65sec i aso eI iL a go i a ey 
Special Fisial MMe pos.ccissec feces eset oe een ee ee pce eg 
Altera tora Mags. iisscc cose caps eg ans yet ae no NO tc ct cn 
Draft Damage Maps (Original) ee eee ee 
Draft Damage Maps? (Tracings) 22-2 sa ete te 
Profile: Mapss.::2.0.8). si ind bc i ee et ee 
Damages Estimates... 02. 2.30 te 
Guaranteed Maps). 'o2..2..2.25 cceh tee ee 
Surveys for Corporation Counsel 2.222222 ew erect tae 
Sales Maps. s)oi-ch ste. hese ka er eee 
Filed Maps.2A 2225. SE AS Wa BU es ee 
Tam Maps. 2508.28 4. eo, ee Ne ee NS cee ee 
Miscellanéotisssccc:c0 15. ee RE es ee ee 
Lote Maps:2 at ss ses lee i ee eee ee oe 
Condit Maps. secre icin. ithe cae ae a tes ace A eee to 
Old: Road, Maps... 298822 1 ee ee ne le a 
Piertand BulkheadwMaps:.0.2 0 ee 2 ee 
Ratlroad Mapes cic 252 No hs Be A 2 ln De ce 
Sewer: Ma pois: S28 So is ee ae 2 ee 


Maps DISTRIBUTED BY THIS BUREAU: 


COPIED AT THE COUNTY CLERK’S OFFICE: 
wales Maps: cn ls Rake ee Sc Rs 2 eee 
Gdaranteed Surveyed he ceed cod ee eee ae Se ee ee 
Deed Descriptions. 35 518. cn ae eI hn Se ee 
Séatches.2..5.. 3 SS ee ee SB el, AOE ae oe i | ae een a ee Oe 


BLUEPRINTS MADE BY THIS BUREAU: 
For this Bureaw and Other City Wepartmentcr io. 5. ee eee 
For thesLong Tsland= Railroads sees ee Coe, ean ee Pee ete ee ee 
For the Title'Guarantee and Trust, Comp aimaiycee erate ne eae 
For the Lawyers’ Title Insurance and Trust Somnany: hog ee ee et eee 
Por, Civil Engineers and (City: surveyors, see sees ee cee ee ae 
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BUREAU OF BUILDINGS © 


PLANS AND APPLICATIONS FOR NEW BUILDINGS FILED AND ACTED UPON 


Durinc 1918 


Classification No. 
irate Ry welling ce oee mete ert, iN Pg nee UN eee ET Te es a 751 
STi chem) Weltlive swt ame tie Serer EM) Ae e Sy eet NSO eee) 117, 
aii erstorescantcy Ll) welling ste te is es Me eae cteie sare beoace 4. 
Etch oLOres alice Wwellingay oe en we eee ea be ee 20 
eames er Cherri G see eae te. eee ge ween Tie Sid ed See es es 
Ieligvelte 4 erates ant sialy(st ces SOY Seay sees" lk SINE RR as A Rute Say Waal er i rE ee 4 
Frame Stores and Tenements..................- BU TR cher SERN Ed PRS 7am Pes wate 
BRIG eS LOLeSran dr UeNena Clits a.m. rates =e Sl os eee) et ee 
ole Dinldines-WAmuseMment kaye: att lene ey el se 4 
Pepe. Pinidings (viumicipal ee et oe ne oeew dec il 
Mura CtOrles: andeVWOrccnhO Dee. tas ee gh ae 64 
KONE CH CS oe. ute meer Nees ett Sa te et an Th Be bs eae oo 3 
SSLSOYO LES Become mo we ig SM GE a ee ae ee SE 6 
Fiore Boarding PiaticeeetC 3 a eo a z 
STS 1) Mes elie Rei PP 2 eh SE Oke a ea AR ee nL ee 
LO RAw ER VIATEMOMSEG ELCs meter te a teas 2B Roe EN ot Sk 58 
(QNRETC EME itl cl tt) pce mene MR eet aenms ee ae ee ee Prin a e is 
(CUEN ENTS Ah UREN go ey Ne ae an By CNEL eco Ae I a 720 
Salk eae RU me aI cg NE Og A Date Rani alts MEN Lo a re YE Via, ee 10 
OGitery erat eyobt ieturese emake leer ce ne ee ae a ee ig he he 270 
2,052 


Estimated 
Cost 


$2,174,150 
535,900 
11,900 
111,700 


49,000 


145,000 
2,500 
2,001,600 
156,500 
84,000 
55,000 


305,897 
110,000 
603,928 
8,825 
75,722 


$6,431,622 
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886'Z6F'T$ HOPE LE6‘GFO'TS 9GF'E ZOP'SSO'S$ + —-LGE"E pio te eae age ee ee CL 
E8S'SE zo 629'F1 19 LLO‘LVT 11g O&L'FE yO Ais eae ih wees Ta Boo e Seae ag oot 
G10°E ial 0€8'8 Lz OFL'8 GS GLT'9S LR ail ie alas oN 8, as amN pr ia = Ser 
GZE'09 6L 0&6 TET GL O0T‘0Z LOT G6F'TS Cee ee ee eh ee ee ee a ee pehka?) 
GLE'FS 18 96F'0E 6F 009°¢9 OF 099°08 Ti EN Se ae Se re PaetP Eas 20 
096'F2z 09 020'TF IF 000'TE% ee OFS'9Z Agee pis Sc Be Mkts go) OTA SeSNOr Te Mi Oey 
GLB'GS Z 68E'GZ an tapers Stn caste Se Ce Nea ae eee ek ee ee, Speeeor 
008'Le 9% 86F' GF 63 006'8z 98 OLL'GP DECRI Ee se nme a O12 SSSR OH es UPTO sear Or 
GZL'T9 1Z OSz'E8e LI 008'F1 ia! 010°6Z Olive et pen ae eae ea ae RIQOPS 
OFS'LZ LI 016 '% 9% 006'LE LI O&F ‘OF 4 Mae ic aia eR RE 5 Diy Bd 8 
CL8'6FS 691 20°69 LST OS2‘8r8 ZLT COP'T6T Dales ferent sdoysysoM pue sorojoemueyy| 
006'TZ ig OTS‘9E Bry alban ye ti aae hs ee 66'T te Vie" a ig eh Se (Tedpronyy) ssurpimg onqnd 
OS8'FE 8% LOL'Gh 8E 00¢‘6I 09 C8S"es PUL ae ea (WUsUSsHUTy) SsurpiIng Ondnd 
G2S'E% 6 SHo'F It 00°09 IF 60°61 OYE ik ee See oe SjUSUTEUSL pure sel0ys Ag 
¢86'T j 082'T g 002'% Ol con's Gok ere oe oe oe Ae SJUSWSUS], PUL SOIO}S OUTLIY 
006‘31 9 GéL's L OSL'Th eg 00r FI DUS SSeS eee eae ee squouue | 2PLa 
OIT'€% ial SIL'S LI 00601 8 OLT'S SE POE eae ligt to Sea eey syuouoUeL SUTeI A 
09L'ZE vg 120'L% 94 00L'E9 86 E8T'9Z TELS 2 cee hee ae SAU} (OM CL PUL SI0IS He 
$Z9°SOT 98% S6°L11 Z8Z GLO'LET LIE LLY‘G6 O90 ee ae SSUTPPMC PUE SeJoyG uel Y 
002'Lz 08 020°0E bE 000°92 009 GL8‘GZ Vel pain a op ea ee Seu PMcl eh a 
00G'E9F$ O06 F'S 86E'00F$ —S6F'S OSZ'sr9$ —_—-898'T GSP CTS, SER Pr eee ae ee oe SBuYPoMd Suet 

4sop “ON 4sog ‘ON 4sodg ‘ON 4sod ‘ON 
peveulrysy pe eUunysy peqveuysy peyeunysy UOTLPOYISSe[D 
le te Ee ae Te Bion rece meee ©) 

SI6I LI61 961 ST6I 


Tg aaaWaoaqd ONIGNY AVA AHL ONIYNCG NOdf) daLoy ANV 
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RECORD OF VIOLATIONS 


Pending Received Total for Pending 
Nature of Violation Dec. 31,17 Since Disposition Removed Dec. 31,’18 


Defective construction, 

plumbing, etCe = 990 387 Trout 159 1,218 
Erecting, altering or 

moving without a per- 


Init er eee ee EL TS 832 385 1,217 375 842 
Unsafe buildings._........... 184 88 Zi2 64 208 
A Ocal se sete ee 2,006 860 2,866 598 2,268 


RECORD OF INSPECTIONS 
OSS CIEL Cts t 1 ere a ate ce ie A ML SI I ee ce seabed 109,399 


iPAhsban Otay. os eee ee Lee ERI Te ee kre Sei Lied tis ORS ee Oe eee ee LO ee 42,631 
pl aaGb erin come as er he ne Cte aaa et Mss ecten Sig Lee SR i NUE 8 1 10,973 
IESG eer eee en ete Rohe eA ee RM Oe ec ed Se A 1,150 
THE tings 
ME LIGRARY {it 
H {) any 
U O 1G Lh 
UNIVERSITY OF ILLINOI 
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